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CITY  OF  MM  BOSTON. 


ANNUAL   REPORT 

OP  THE 

SUPERINTENDENT  OF   STREETS, 

FOR   THE    YEAR   1886. 


Office  of  the  Superintendent  of  Streets, 

City  Hall,  January,  188V. 

To  the  Honorable  City  Council:  — 

In  accordance  with  the  provisions  of  the  third  section  of 
Chapter  29  of  the  Revised  Ordinances,  the  Superintendent 
of  Streets  respectfully  submits  his  annual  report  of  the 
expenses  of  the  Paving  Department  during  the  municipal 
year  1886,  and  the  amount  expended  on  the  various  streets 
in  the  several  districts  of  the  City  :  — 

CITY    PROPER. 

Appleton  street  (between  Tremont  and  Berke- 
ley), repairs  :  — 

'Labor $106  82 

Teaming   .    .    .    .    218  00 
Gravel         ...     78  00 

$402  82 


Arlington  street  (Beacon  to  Boylston),  mac- 
adamized :  — 

Labor $813  47 

Teaming        .  .  .  .  613  50 

Gravel  .  .  .  .         345  00 


1,771  97 


Amount  carried  forward,  $2,174  79 
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Amount  brought  forward, 
Atlantic  avenue  (T  Wharf  to  Eastern  avenue, 
east  side,  and  from  Summer  to  Broad  street), 
edgestone  reset,  crossings  relaid,  sidewalks 
repaved,  roadway  repaved  with  granite 
blocks  :  — 

Labor $1,316  21 

Teaming        .  .  .  .  298  84 

Pavers'  bills 

Brick    . 

Cement 

Edgestone     . 

Gravel 

Sand     . 

Blocks  (paid  for  in  1885). 
Berwick  Park,  Rutland  and  Concord  squares, 
repairs  :  — 

Repairs  on  fences   ..... 
Boylston-street  Extension,  filling,  macadamiz- 
ing, edgestone  set,  gutters  paved,  sidewalks 
and  crossings  laid  :  — 


174  79 


590 

78 

247 

81 

10 

80 

7 

86 

141 

75 

22 

90 

Labor  . 

$987  47 

Teaming 

534  25 

Blocks 

264  60 

Gravel 

61  95 

Pavers'  bills 

149  00 

Stone    . 

,      1,230  12 

Filling 

119  25 

Edgestone 

399  06 

Flagging 

124  65 

Branch    street,    macadamized,  edgestone   set, 
sidewalks  laid,  gutters  paved  :  — 

Labor $498  10 

Teaming 81   75 

Edgestone     .  .  .  .         225  42 


Boylston  street,  at  the  Common,  sidewalk  re- 
moved, street  widened,  edgestone  reset, 
crossings  laid,  roadway  repaved  :  — ■ 

Labor  ....  $944  79 

Teaming 

Pavers'  bills  . 

Edgestone 


Amounts  carried  forward, 


412 

50 

259 

13 

10 

78 

2,636  95 


248  74 


3,870  35 


805  27 


,627   20 


,736  10 


Keport  of  Superintendent  of  Streets. 


Amounts  brought  forward. 

Gravel 

Fl 


627 

20 

$9,736  10 

227 

22 

239 

68 

2,094  10 

Blocks  (paid  for  in  1.885). 
Billerica  street,   edgestone  reset,  crossings  re- 
laid,  sidewalk  repaved,  portion  of  roadway 
repaved  with  cobble-stones :  — 


jijt\yf\jL      •                  •                  • 

Teaming 

121  00 

Edgestone     . 

46  92 

Pavers'  bills 

161  57 

Gravel 

78  53 

Sand     . 

3  13 

Bread  street,  edgestone  reset,  crossings  relaid, 
sidewalks  repaved,  roadway  repaved  with 
cobble-stones  :  — 

Labor $151  18 


Teaming 
Brick   . 
Pavers'  bills 
Edgestone 
Gravel 


58  50 

42  81 

176  53 

50  28 

18  78 


Cople}r  square  and  Trinity  square,  macadam- 
ized, edgestone  set,  brick  and  gravel  side- 
walks, gutters  paved,  and  crossings  laid  :  — 


Teaming 

313  50 

Edgestone     . 

342  40 

Brick    . 

176  94 

Pavers'  bills 

332  44 

Blocks  . 

203  58 

Stone   . 

745  88 

Gravel 

183  00 

Flagging 

327  68 

Commonwealth  avenue  (Arlington  to  W.  Ches- 
ter park),  macadamized,  northerly  side:  — 

Labor $1,939  29 

Teaming  and  rolling       .  .      1,251  00 

Stone 2,883  63 

Gravel  ....         708  25 


756  34 


498  08 


3,554  19 


6,782  17 


Amount  carried  forward, 


$23,420  98 
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Amount  brought  forward, 
Commercial    street    (Fleet    to    Cross    street), 
edgestone  reset,  flagging  and  block-crossings 
relaid,  sidewalks    repaved,  roadway  paved 
with  large  granite  blocks  :  — 


$23,420  98 


Labor  ..... 

$2,903  81 

Teaming        .... 

1,624  97 

Pavers'  bills .... 

1,947  49 

Brick    ..... 

191  64 

Edgestone     .... 

59  51 

Blocks  (about  one-quarter  paid 

for  in  1885) 

7,382  59 

Gravel ..... 

1,240  17 

Sand     ..... 

53  16 

15,403  34 

Flagging  (paid  for  in  1885). 
Causeway  street  (Haverhill  to  Beverly),  edge- 
stone     reset,    crossings     relaid,    sidewalks 
paved,   roadway  paved  with    small  granite 
blocks  :  — 

Labor $148  44 

Gravel  ....  33  90 


Blocks  (paid  for  in  1885). 
Court  street   (Washington    to  Court  square), 
edgestone   reset,   crossings   laid,    sidewalks 
paved,  roadway  paved  on  concrete  founda- 
tion with  large  granite  blocks  :  — 


Labor  . 

.       $455  35 

Teaming 

327  00 

Pavers'  bills  . 

2,280  24 

Blocks 

1,677  19 

Gravel 

6  78 

Sand     . 

3  13 

Brick    . 

27  45 

Edgestone     . 

49  13 

Flagging  (paid  for  in  1885). 
Cooper  street  (Salem  to  No.   20),  edgestone 
reset,    sidewalks    repaved,    crossings    laid, 
roadway  paved  with  cobble-stones  :  — 

Labor $202  13 

Teaming        .         .         .         .  72  69 


182  34 


4,826  27 


274  82 


Amount  carried  forward, 


1(»7  75 


Report  of  Superintendent  of  Streets. 


Amount  brought  fomvard, 
Custom-House    street,  edgestone   reset,   side- 
walks relaid,  crossings  laid,  roadway  paved 


with  granite  blocks  : 
Labor  . 
Teaming 
Brick    . 
Pavers'  bills 
Edgestone 
Gravel 
Sand     . 


5252  86 

117  00 

47  45 

309  92 

15  39 

101  10 

2  74 


Blocks  (paid  for  in  1885). 
Devonshire    street    (Water   to    Milk    street), 
roadway  paved  with  large  granite  blocks  on 
concrete  foundation, 


crossings  relaid  : 


Labor  .... 

$79  54 

Teaming 

9  00 

Concrete  foundation 

904  00 

Pavers'  bills 

.      1,400  81 

Stone   .... 

39  62 

Edgestone     . 

4  96 

Blocks  (paid  for  in  1885). 
Flagging       "  " 

Dwight    street  (Taylor,  to   Tremont   street), 
macadamized  :  — 

Labor $116  82 

Teaming        ....  47  30 

Stone   .  .  .  .  .  61  43 

Gravel  ....  20  44 


Exeter  street    (Boylston  to  Huntington    ave- 
nue) ,  filling :  — 

Labor  ..... 
Filling.  .... 


80 
140  36 


East  Brookline  street  (St.  James  to  Shawmut 
avenue) ,  macadamizing  :  — 

Labor  .         .         .         .         .       $211  11 

76  00 
39  62 


Teaming 
Stone    . 
Gravel . 


23  75 


$44,107  75 


846  46 


2,437  93 


245  99 


212  16 


350  48 


Amount  carried  forward, 


$48,200  77 
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Amount  brought  forward, 
East  Dedham  street  (Harrison  avenue  to  Wash- 
ington street) ,  macadamizing  :  — 

Labor $175  53 

Teaming        ....  84  00 

Stone 101   05 

Gravel           .          .         .         .  29  30 


$48,200  77 


East  Newton    street  (Washington   to  Albany 
street),  macadamized,  crossings  relaid  :  — 

Labor $175  20 

Teaming        .  .  .  .  51  00 

Stone 161  80 

Gravel  .  .  .  .  43  64 


Falmouth  street,  repairs, 

edgestones 

reset,  and 

gutters  repaved  :  — 

Labor  . 

. 

.          . 

$71 

03 

Teaming 

. 

.          . 

147 

00 

Pavers'  bills 

edg 

•estones  set, 

98 

66 

Gainsborough  street, 

sidewalks 

and  crossings  laid, 

macadamized  : 

— 

Labor  . 

. 

$133 

94 

Teaming 

. 

78 

00 

Pavers'  bills 

. 

70 

80 

Edgestone     . 

• 

72 

01 

Huntington  avenue,  cor.  Gainsborough  street, 
macadamized,  new  edgestone,  sidewalks  and 
gutters.  At  West  Chester  park,  crossings 
laid,  edgestone  set,  gutters  paved,  brick  and 
gravel  sidewalks  :  — 

Labor  . 

Teaming 

Blocks 

Pavers'  bills. 

Edgestone 

Loaming  and  turfing 

Flagging- 

Hanover-street    extension,     filling, 
edgestone  and  crossings  reset :  — 
Labor  ..... 
Teaming        .... 

Amounts  carried  forward, 


389  88 


431  64 


316  69 


354  75 


$177  90 

99  00 

105  85 

267  47 

274  54 

90  00 

58  84 

1,073  60 

grading, 

$299  22 

76  66 

$375  88 

$50,767  33 

Report  of  Superintendent  of  Streets.  7 

Amounts  brought  forward,  $375  88      $50,767  33 

Cinders  .  .  .  .  33  75 

Gravel  ....  5   65 

415  28 


Harrison  avenue  (Beach  to  Pine  street),  por- 
tions of  roadway  repaired  :  — 

Labor  .         .  .         .       $635  25 

Teaming        .  .  .  .  168  00 

Brick 57  34 

Pavers' bills  ...         367  59 


India  street  (Broad  to  Milk  street),  edge- 
stones  set,  sidewalks  and  crossings  laid,  road- 
way paved  with  granite  blocks  :  — 

Labor $1,478  09 

Teaming        .         .         .         .         888  50 
Pavers'  bills  .  .  .      1,087  53 

Brick 213  57 

Edgestone     ....  56  92 

Blocks  (about  half  paid  for  in 

1885)         ....      2,953  33 
Flagging  (nearly  all  paid  for 

in  1885)    ....  18  69 

Sand 2  74 

Gravel  .         .         .         .         559  21 


India  square  (India  street  to  Atlantic  avenue) , 
edgestones  reset,  sidewalks  and  crossings 
relaid,  roadway  paved  with  granite 
blocks  :  — 

Labor $329  94 

Teaming        .  .  .  .  268  50 

Brick 114  39 

Pavers'  bills  ...  233  00 

Blocks  (half  paid  for  in  1885),         689  08 
Edgestone     ....  4  79 

Gravel  ....  98  89 

Sand     .....  3  83 


Flagging  (paid  for  in  1885). 
Irvingrton  street :  — 


1,228  18 


7,258  58 


1,742  42 


Filling 2,232  00 


Amount  carried  forward,  $63,643  79 
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Amount  brought  forward, 
Livingston  street,  edgestones  reset,  sidewalks 
and  crossings  relaid,  roadway  repaved  with 
cobble-stone :  — 

Labor  .....       $290  47 

68  40 
58  76 


Teaming 
Gravel 
Sand    . 
Brick   . 


6  25 
15  37 


Lehigh  street  (Broadway  extension  to  B.  &  A. 
R.R.),  crossings  relaid,  roadway  repaved 
with  cobble-stone  :  — 

Labor $280  04 

Teaming        .  98  00 

Pavers'  bills 

Gravel 

Blocks 

Lincoln  street  (Beach  to  Kneeland  street), 
roadway  repaved  with  cobble-stone  :  — 

Labor $75  87 

Teaming        .  .  .  .  34  50 

142  13 


293 

30 

53 

03 

19 

20 

Pavers'  bills 


Mt.     Washington    avenue,    edgestone    reset, 

sidewalks    and    crossings    relaid,    roadway 

paved  with  large  granite  blocks  :  — 

Labor $1,039 


Teaming        ....  667 

Brick 123 

Pavers'  bills           .          .          .  769 

Gravel           ....  344 

Sand     .....  5 
Blocks  (about  half  paid  for  in 

1885)         ....  2,227  75 


08 
00 
14 
29 
17 
47 


Maiden  street  (Washington  to  Albany  street), 
edgestone    set,    sidewalks   laid,  gutters    re- 
paved, portions  of  roadway  macadamized  :  — 
Labor $378  96 

268 
323 


Teaming 


Brick 

Pavers' 

Gravel 


bills 


151 

107 


25 
65 

22 
58 


$63,643  79 


439  25 


743  57 


252  50 


5,175  90 


Amounts  carried  forward,  $1,229  66      $70,255  01 


Report  of  Superintendent  of  Streets. 


Amounts  brought  fonvard, 
Stone   .... 
Edgestone     . 
Sand    .... 


$1,229  66 

27  48 

219  75 

9  29 


Mayo  street,  reset  edgestone,  repaved  side- 
walks :  — 

Labor $71  03 

Teaming        ....  7  50 

Pavers' bills .  ...  39  91 

Filling 

Brick  . 

Gravel 

Sand    . 

Minot  street  (Lowell  to  Nashua  street),  edge- 
stone reset,  sidewalks  and  crossings  relaid, 
roadway  paved  with  large  granite  blocks  :  — 


19 

GO 

12 

23 

6 

63 

5 

47 

Labor  . 

$707  58 

Teaming 

479  25 

Edgestone     . 

55  18 

Pavers'  bills  . 

414  77 

Gravel . 

192  20 

Sand     . 

9  38 

Brick    . 

83  46 

Blocks  (paid  for  in  1885). 
Flavins:         "  " 

Medford  street,  edgestone  reset,  sidewalks  and 
crossings  relaid,  roadway  paved  with  large 
granite  blocks  :  — 

Labor $1,039  25 

Teaming        .  .  .  .  693  00 

Edgestone  (half  paid  for  in  1885),    59  43 
Blocks  (about  half  paid  for  in 

1885)  ....  2,279  83 
Pavers'  bills  ...  476  42 
Gravel  ....  298  88 
Sand 28   14 


Marlborough  street  (W.  Chester  Park  to  Ips- 
wich st.),  macadamizing,  crossings  laid:  — 

Labor $748  84 

247  00 


Teaming 


$70,255  01 


1,486  18 


162  37 


1,941  82 


4,874  95 


Amounts  earned  forward, 


$995  84     $78,720  33 


10 
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Amounts  brought  forward,  $995  84 

Stone 920  55 

Flagging  (half  paid  for  in  1885),      96  96 


Blocks  (paid  for  in  1885). 

No.    Margin  street    (work  begun    last   year), 

new     edgestone    set,    old    edgestone    reset, 

brick  sidewalk  paved,  crossings   reset,  and 

roadway  paved  with  large  granite  blocks  :  — 

Labor $204  64 

207 


10 

82 

39 

6 

27 


75 
83 
76 
55 
25 
45 


Teaming 
Edgestone 
Pavers'  bills 
Gravel 
Sand    . 
Brick    . 


Blocks  (paid  for  in  1885). 
Flagging         "  " 

OO        o 

N.  Centre  street,  edgestone  reset, 
and  crossings  laid,  and  roadways 
small  granite  blocks 

Labor  . 

Teaming 

Pavers'  bills  . 

Gravel . 

Sand    . 

Brick  . 


Blocks  (paid  for  in  1885). 
Flagging         "  " 

Oo      o 

Northampton  street  (Washington  to  Shawm ut 
avenue),  edgestone  reset,  sidewalk  relaid, 
roadway  paved  with  granite  blocks  :  — 


sidewalks 

paved  with 

$282 

96 

81 

60 

264 

01 

62 

17 

9 

38 

32 

94 

Labor  ..... 

$437  05 

Teaming        .... 

130  50 

Blocks  (two-thirds  paid  for  in 

1885)         .         ... 

595   11 

Brick    ..... 

5  79 

Gravel            .... 

98  33 

Sand     ..... 

1  09 

•ker  street,  filling  and  repairs  :  — 

Labor  ..... 

$193  29 

,720  33 
2,013  35 


579  23 


733  06 


1,267  87 


Amounts  carried  forward, 


$193  29      $83,313  84 


Report  of  Superintendent  or  Streets. 
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Amounts  brought  forward, 

Teaming 

Filling 


$193 

9 

1,422 


29 
00 
72 


Providence    street,    new    edgestone    set,    old 

edgestone  reset,    gutters    paved,    sidewalks 

and  crossing  laid,  roadway  macadamized  : — 

Labor  .  .  .  .  .       $805  98 

Teaming        ....  255  00 

Brick 66  00 

Edgestone    .  .  .  .         345  78 

Blocks  ....  24  95 


Park  square,  edgestone,  reset,  sidewalks  relaid, 
roadway  repaved  :  — 

Labor $1,141 

481 


Teaming 
Blocks . 
Pavers'  bills 
Carting 
Gravel 


Flagging  (paid  for 


2,489 
432 
289 
241 


89 
50 
71 
99 
95 
21 


in  1885). 


State  street  (Congress  to  Kilby  street,  and  from 
Commercial  street  to  Atlantic  avenue) ,  edge- 
stone reset,  brick  and  flagging  sidewalks 
relaid,  flagging  crossing  reset,  and  roadway 
paved  with  granite  blocks  :  — 


Labor  . 

.          . 

$1,991  39 

Teaming 

.          . 

.      1,650  00 

Brick    . 

.          . 

207  46 

Pavers'  bills  . 

.          . 

1,721  06 

Gravel  . 

.          , 

975  25 

Sand     . 

•          . 

15  01 

Edgestone 

.          . 

337  52 

Blocks   (about 

three-quai 

'ten 

i 

paid  for  in  1885) 

5,057  40 

Flagging  (paid  for  in  1885). 
Staniford-street  extension,  filling  and  grading, 

new  and  old  edgestone  set,  block  crossings 
reset :  — 

Labor $389  11 

Teaming        ....  132  23 

Water 5  00 


$83,313  84 


1,625  01 


1,497  71 


5,077  29 


11,955  09 


Amounts  carried  forward, 


$526  34   $103,468  94 
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Amounts  brought  forward, 

Edgestone 

Cinders 

Gravel .... 


$526  34    $103,468  94 
190  42 

37  50 

25  42 


7 

24 

35 

36 

8 

31 

Tremont  street  (Temple  place  to  Winter 
street),  asphalt  pavement  removed,  cross- 
ings relaid,  roadway  paved  with  large  granite 
blocks  :  — 

Labor $118  72 

Teaming        .  .  .  .  90  65 

Pavers'  bills  .  .  .157  62 

Brick  . 
Gravel . 
Flagging 

Blocks  (paid  for  in  1885.) 
Trumbull  street  (Ivanhoe  to  Newland  street), 
edgestones  reset,  sidewalks  and  crossings  re- 
laid,  roadway  repaved  with  cobble-stone  :  — 

Labor $150  45 

Teaming 

Pavers'  bills 

Edgestone 

Brick    . 

Gravel . 

Utica  street  (Kneeland  to  Beach  street), 
edgestone  reset,  sidewalks  repaved,  roadway 
paved  with  granite  blocks 

Labor  . 

Teaming 

Brick    . 

Pavers'  bills 

Edgestone 

Flawing 

Gravel . 
Sand     . 


Blocks  (paid  for  in  1885). 
Union    park  (Washington  street,  to  Shawmut 
avenue),  macadamized  :  — 

$110  80 
92  28 


85 

50 

270 

93 

4 

85 

18 

99 

45 

85 

457 

78 

241 

50 

216 

56 

283 

06 

131 

80 

13 

12 

98 

89 

4 

92 

Labor  . 
Teaming 


779  68 


417  90 


576  57 


1,447  63 


Amounts  carried  forward , 


$203  08    $106,690  72 


Report  of  Superintendent  of  Streets. 
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Amounts  brought  forward. 
Stone    .... 
Gravel .... 


$203  08 
83  26 
20  44 


Winter  street  (Washington  street  to  Winter 
place),  roadway  repaved  with  granite 
blocks  :  — 

Labor $104  70 


Teaming 
Pavers'  bills  . 
Gravel  . 
Flawing 


63  00 
213  05 

48  61 
7  39 


West  Chester  park,  new  edgestone  set,  side- 
walks and  crossings  laid,  gutters  paved, 
portion  of  roadway  macadamized  :  — 

Labor $305  49 

270  00 
172  50 
17  75 
218  12 
120  96 
226  09 


Teaming 
Brick    . 
Filling  . 
Pavers'  bills 
Flagging 
Edgestone 


Repairing  asphalt-paved  streets  :  — 

Asphalting     . 

• 

Repairs,  not  elsewhere  mentioned  : 

Labor             . 

$41,098  16 

Teaming        .          .          .          . 

14,009  02 

Sundry  bills  and  car-fares 

10  25 

Sods,  etc.      .          .          .          . 

44  00 

Naphtha        . 

26  35 

Dippers,  pails,  and  brooms    . 

38  88 

Cement          . 

9  00 

Use  of  derrick  and  labor 

17  00 

Gravel           . 

5,306  93 

Pavers'  bills 

482  28 

Lanterns,  globes,  and  burners 

107  55 

Stone   . 

2,021   40 

Barrow-trays,  etc. 

29  00 

Filling           . 

26  50 

$106,690  72 


306  78 


436  75 


1,330  91 


720  97 


Amounts  carried  forward,        $63,226  32    $109,486  13 
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Amounts  brought  forwai 

'cZ, 

$63,226  32 

$109,486 

13 

Blocks           ....      2,365  98 

Sand              .          .          .          .         549   17 

66,141 

47 

Repairing  bridges  :  — 

Labor             ....    $1,106  43 

Lumber         ....          252   17 

1,358 

60 

Crossings,  not  elsewhere  mentioned  :  — 

Labor            ....       $243  87 

Teaming        .          .          .          .              5  00 

Flagging       ....      1,549  25 

Blocks           ....          405  35 

2,203 

47 

Edgestones,  sidewalks,  and  gutters,  not  else- 

where mentioned  :  — 

Labor 

.    $1,526  15 

Teaming 

471   25 

Pavers'  bills 

,      1,576  80 

Cement 

89  15 

Pails     . 

8  00 

Brick    . 

.      1,280  41 

Sand     . 

263  37 

Edgestone     . 

1,629  76 

Gravel 

12  00 

Carting 

133  76 

Blocks 

227  87 

Filling 

27   75 

7  9ia 

97 

Fences    and  plank-walks,  not  elsewhere  men- 
tioned :  — 

Labor $1,915  55 

Teaming        ....  6  00 

Lumber         .         .         .         .      1,415  69 
Nails,  oil,  etc.        .         .         .  92  05 


3,429  29 


Snow  :  — 
Labor 
Teaming 
Contractors 


.  $14,374  81 

114  50 

.    10,302  43 


24,791  74 


Amount  carried  forward, 


$214,656  97 


Report  of  Superintendent  of  Streets.  15 

Amount  brought  forward,  $214,656  97 

Sprinkling  Streets. 

Dartmouth  street,  Boylston  street 

to  Providence  Railroad  bridge,  $150  00 

Newbury  street,  Dartmouth  street 

to  Hereford  street     .  .  .  100  00 

Commonwealth  avenue,  Dart- 
mouth street  to  West  Chester 
park 200  00 

Beacon  street,  Hereford  street  to 

Brighton  avenue        .  .  .  516  67 

Brookline    avenue,    Beacon    street 

to  Brookline  line        .  .  .         501   17 

Brighton    avenue,     Beacon    street 

to  Boston  &  Albany  bridge         .  568  33 

Huntington  avenue,  West  Chester 

park  to  Boston  &  Albany  bridge,         375  00 

West   Chester   park,    Huntington 

avenue  to  Beacon  street     .  .         375  00 

Longwood  avenue,  Brookline  line 

to  Parker  street         .  .  .  275  00 

East      Concord    street,     Harrison 

avenue  to  Albany  street    .  .  48  33 

Huntington  avenue,  West  Ches- 
ter park  to  Longwood  avenue    .  72  50 

Albany  street,  Broadway  Exten- 
sion to  Albany  street         .  .  13  00 

Broadway  extension,  portions  of 
Harrison  avenue,  Albany  street, 
East  Springfield  street,  East 
Newton  street  .  .  .  .      1,124  07 

4,319  07 

$218,976  04 


EOXBTJRY. 

Brookford  street,  filling  and  grading :  — 

Labor $185  89 

Filling.         .  1,543  00 

$1728  89 


Amount  carried  forward ,  $1,728  89 
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Amount  carried  forward. 
Bickford  street,  filling  :  — 
Gravel  . 


,728  89 
687  00 


Blue  Hill  avenue,  repairs,  setting  edgestone, 
and  laying  brick  sidewalks  on  portions  of 
street :  — 

Labor $252  85 

Teaming         ....  52  50 

Flashing       .         .         .         .  66  53 

Do       O 

Brick    . 
Sand     . 
Gravel 
Pavers'  bills 
Edgestone 
Stone    . 

Centre  street,    macadamizing,    resetting  edge- 
stone, and    laying    sidewalk    near    Dudley 
street :  — 
Labor  . 


108 

67 

35 

00 

44 

10 

110 

61 

57 

94 

126 

67 

Teaming 
Sand     . 
Pavers'  bills 
Stone    . 
Gravel . 
Flagging  . 


$135   27 

150  94 

15  75 

91  24 

471  80 

68  40 

146  40 


Cabot  street,  Linden  park  to  Tremont  street, 


macadamizing 
Labor  . 
Teaming 
Gravel 
Stone    . 


$408  20 
549  55 
254  80 
893  95 


Cottage  street,  grading,  macadamizing,  setting 
edgestone,  and  laying  brick  sidewalk  :  — 
Labor  .  .  .       $586  62 

256  67 
135  13 


Teaming 
Brick  . 
Sand  . 
Gravel . 
Stone  . 
Edgestone 


31  50 
425  60 
130  85 
239  76 


854  87 


1,079  80 


2,106  50 


1,806  13 


Amount  carried  forward, 


$8,263  19 


Keport  of  Superintendent  of  Streets. 
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Amount  brought  forward, 

Conant  street,  grading  :  — 

Labor  .... 

.       $425  48 

Teaming 

47  24 

Gravel 

74  40 

Stone    .... 

179  36 

,263  19 


Dennis  street,  grading,  macadamizing,  setting 
edgestone,  and  laying  brick  sidewalk,  cross- 


ings laid  : 
Labor  . 
Teaming 
Brick    . 
Gravel 
Sand     . 
Pavers'  bill 
Edgestone 
Stone    . 
Flagging 


Elm    Hill    avenue,    macadamizing,    gravelling 
sidewalks  :  — 

Labor $144  06 


$29 

18 

87 

00 

72 

00 

623 

40 

31 

50 

582 

68 

331 

95 

12 

44 

124 

82 

Teaming 

39 

37 

Gravel 

124 

90 

Seed 

20 

70 

Stone    . 

50 

75 

Eliot  square,  ma< 

cadamizing 

,    rep; 

iving   cross- 

ings  :  — 

Labor  . 

$78 

48 

Teaming 

12 

75 

Pavers'  bills 

55 

12 

Gravel 

40 

60 

Stone    . 

24 

51 

East  Chester  Pari 

c,  repairs :  ■ 

Labor  . 

• 

.            .            SjpZ  z 

96 

Lumber 

*                   • 

68 

84 

Gravel 

»                   • 

227 

10 

Stone    . 

• 

• 

• 

7 

08 

Guild    street,    rebuilding    retaining-wall   and 
concreting  sidewalk  :  — 

Building  retaining-wall  .  .       $400  00 


726  48 


1,894  97 


379  78 


211  46 


325  98 


Amounts  carried  forward, 


$400  00      $11,801  86 
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Amounts  carried  forward,  $400  00 

Repairing  concrete  sidewalk   .  93  07 

Pavers'  bills  ....  27  48 

Gravel .....  6  00 


Heath  street,  repairs  :  — 

Labor  ..... 

$87  10 

Teaming        .... 

37  50 

Brick 

51  60 

Pavers'  bills 

51  93 

Gravel           .... 

108  00 

Sand     ..... 

1   75 

Stone    ..... 

240  77 

Hammond     street,    macadamizing, 

resetting 

edgestone,  and  brick  sidewalk  :  - 

Labor  ..... 

$1,045  97 

Teaming        .... 

753  92 

Sand     ..... 

87  50 

Gravel            .... 

677  25 

Stone   ..... 

1,563  34 

Steam-roller 

180  77 

$11,801  86 


526  55 


Huntington  avenue,  repairs,  laying  crossings, 
and  setting  edgestone  at  new  school :  — 
Labor $165  20 


578  65 


4,308  75 


Teaming        .          .          .          .            11  81 

Gravel           .         .         .         .         238  20 

Flagging       .                                         86  88 

Edgestone     ....         100  32 

Stone 209  46 

Sand 21  00 

832 

87 

Lawrence      avenue,      filling,     macadamizing, 

UUa/ 

\j  • 

erecting  fence,  and  laying  plank-walk  :  — 

Labor $400  62 

Teaming        .          .          .          .            19  69 

Filling           ....      1,021  25 

Lumber         .          .          .          .          110  94 

Gravel           .          .          .          .         397  60 

Stone 118  87 

Steam-roller           .          .          .            62  57 

2,131 

54 

< 

*J  JT 

Amount  carried  forward, 

$20,180 

22 

Kepoet  of  Superintendent  of  Streets. 
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Amount  brought  forward, 
Maple    street,    macadamizing,    setting    edge- 
stone  :  — 


$20,180  22 


JLJtl  *-J\J  1       •                      •                      •                      < 

Teaming 

540  00 

Pavers'  bills 

559  63 

Edgestone     . 

827  08 

Gravel 

557  20 

Stone    . 

307  71 

Steam-roller 

27  81 

Montrose  street,  cutting  and  grading :  — 

Done  by  contract    . 
New  Heath  street,  repair,  setting  edgestone  :  — 

Labor "     $103  83 

36  00 

Pavers'  bills 

Gravel 

Sand    . 


Edgestone 


35  39 

39  73 

8  75 

48  90 


rnchon    street,    repairs, 
roadway :  — 
Labor  . 

paving    portion   of 

.       $425   14 

Teaming 

325  37 

Pavers'  bills 

129  75 

Gravel 

280  50 

Stone  . 

21  34 

Blocks  (paid  for  in  1885). 
Phillips  street,    macadamizing,    setting   edge- 
stone, laying  sidewalk,  and  paving  gutters, 


crossings  laid  :  - 
Labor  . 
Teaming 
Pavers'  bills 
Edgestone    . 
Stone    . 
Gravel 
Carting 
Flashing 
Steam-roller 


$372  80 

178  QS 

232  54 

471  10 

455  85 

121  55 

893  40 

255  83 

20  85 


2,853  28 


1,878  00 


272  60 


1,182  10 


3,002  60 


Amount  carried  forward, 


$29,368  80 
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Amount  brought  forward, 
Koxbury  street,  macadamizing,  resetting  cross- 


$29,368  80 


ings  : 


Labor  . 
Teaming 
Flagging 
Pavers'  bills 
Stone   . 
Gravel 


$724  36 

760  68 

462  77 

59  26 

1,514  79 

86  80 


Ray  street,  setting  edgestone,  and  laying  brick 
sidewalk  :  — 

Labor $231  73 

130  50 

125  93 

106  68 

230  69 

47  20 

33  25 

23  01 


Teaming 
Brick    . 
Pavers'  bills 
Edgestone 
Gravel 
Sand     . 
Stone  . 


Sterling  street,    macadamizing,  setting   edge- 
stone, laying  brick  sidewalk  :  — 

$369  27 
82  50 
238  20 
95  20 
47  25 
30  09 
288  05 


Labor 
Teaming 
Brick    . 
Gravel 
Sand     . 
Stone    . 
Edgestone 


Tremont  street  (R.R.  Crossing  to  Parker  Hill 
avenue) ,  repairs  :  — 

Labor $305  55 


Teaming 
Pavers'  bills  . 
Gravel 
Stone  . 


141  00 
17  15 
32  70 

419  85 


Warren    street,   repairs,  repairing  portion    of 
sidewalk :  — 

Labor $841   27 

Teaming        ....  570  50 

Pavers'  bills           ...  102  46 

Brick 171  00 


3,608  66 


928  99 


1,150  56 


916  25 


Amounts  carried  forward, 


,685  23     $35,973  26 


Report  of  Superintendent  of  Streets. 
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Amounts  brought  forward, 

Gravel 

Stone   .... 


,685  23 
315  00 
417  10 


arwick  street, 

repairs, 

resetting 

»  portion 

of 

the  edgestone  : 

— 

Labor  . 

#          . 

$113 

40 

Teaming 

. 

66 

50 

Brick    . 

.          , 

93 

29 

Pavers'  bills 

, 

43 

63 

Gravel 

. 

96 

00 

Sand    . 

.          , 

19 

25 

Stone   . 

• 

10 

72 

Washington  street  (Oakland  to  Circuit  street), 
paving  roadway  with  granite  blocks  (Seaver 


imizing,  crossings 


to  Oakland  street) ,  macad 
laid :  — 

Labor  . 

Teaming 

Brick    . 

Gravel 

Sand     . 

Pavers'  bills 

Stone   . 

Flagging 


Blocks  (paid  for  in  1885). 
Whitney  street,  macadamizing,  setting  edge- 
stone,  laying    brick   sidewalk,  paving  gut- 
ters :  — 
Labor 


£1,174 

26 

1,218 

60 

52 

80 

922 

60 

32 

37 

841 

76 

70 

31 

79 

48 

Teaming 

249  09 

Gravel 

204  00 

Brick    . 

479  55 

Pavers'  bills 

505  35 

Sand     . 

113  75 

Stone   . 

11  53 

Edgestone     . 

673  40 

Westminster   street,  macadamizing,  resetting 
edgestone :  — 

Labor $292  22 

Teaming:        .          .          .         .  259  50 


$35,973  26 


2,417  33 


442  79 


4,392  18 


3,015  74 


Pavers'  bills 


150  50 


Amounts  carried  forward, 


$702  22      $46,241  30 
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Amounts  brought  forward, 

Sand     .... 

Gravel 

Stone   .... 

Edgestone     . 


$702  22 

91  00 

411  60 

253  16 

31  85 


>,241  30 


Wait  street,  widening  and  constructing  :  — 

Contract  price         ..... 
Woodville    square,  setting  edgestone,  paving 
gutters,  laying  brick  sidewalks,  and  flagging 
crossings,  macadamizing :  — 

Brick $368  30 


Edgestones,  sidewalks,  and  gutters,  not  men- 
tioned elsewhere  :  — 

Labor $2,684  38 


1,489  83 
300  00 


Gravel           .... 

370  70 

Sand    ..... 

115  50 

Pavers'  bills 

536  79 

Edgestone     .... 

490  23 

1,881  52 

Repairing  streets,  not  mentioned  elsewhere  :  - 

Labor  ..... 

$8,737  81 

Teaming        .... 

7,216  27 

Surveyors     .... 

15  00 

Gravel           .... 

9,642  88 

Lanterns        .... 

62  50 

Sand    ..... 

81  41 

Stone   ..... 

4,769  08 

Naphtha  and  oil     . 

22  10 

Pavers'  bills 

150  40 

Pails,    dippers,    brooms,    and 

chalk          .... 

9  37 

Use  of  derrick 

12  00 

Filling           .... 

67  45 

Lumber         .... 

75  00 

Cement          .... 

7  50 

• 

Pipe  and  masoning 

36  33 

Steam-roller 

83  43 

30,988  53 

Blocks  (paid  for  in  1885). 

Crossings,  not  mentioned  elsewhere 

:  — 

Labor  ..... 

$118  05 

Flagging       .... 

462  12 

Blocks           .... 

234  62 

£11    7Q 

Amounts  carried  forward, 


,684  38 


1,715  97 


Report  of  Superintendent  of  Streets.  23 

Amounts  brought  forward,         $2,684  38      $81,715  97 
Teaming        .  .  .  1,151  39 


Gravel 
Pavers'  bill 
Brick    . 
Sand    . 
Cement 
Eclgestone 


1,596  90 
1,503  10 
2,315  05 
967  06 
13  50 
1,892  86 


Fences  and  plank-walks,  not  mentioned  else- 
where :  — 

Labor $1,341  38 

Lumber         ....      1,473  59 
Nails 96  35 


Snow  :  — 

Labor $2,278  18 

Teaming        .         .         .         .         338  59 


Sprinkling  Streets. 

Huntington  avenue,  West  Chester 

Park  to  Longwood  avenue 
Warren  street      .... 
Walnut  avenue     .... 
East  Chester  Park 
Tremont   street,  Providence  Rail- 
road   to  Brookline  line 
Parker   street,  Tremont  street   to 

Huntington  avenue   . 
Huntington      avenue,     Longwood 

avenue  to  Tremont  street. 
Blue    Hill   avenue,  Dudley   street 

to  Columbia  street  . 
Dudley    street,    Eliot    square    to 

Brook  avenue  .... 
Albany    street,    Eustis    street    to 

Hampden  street         ... 
Roxbury  street,  Washington  street 

to  Eliot  square 
Eliot  square         .... 
Centre    street,    Eliot     square    to 

Cedar  street     .... 

Amounts  carried  forward, 


12,124  24 


2,911  32 


2,616  77 


$652 

50 

350 

00 

200 

00 

40 

00 

666 

50 

250 

00 

225 

00 

500 

00 

100 

00 

50 

00 

75 

00 

75 

00 

50 

00 

53,234 

00   $99,368  30 
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Amounts  brought  forward,         $3,234  00      $99,368  30 
Harrison      avenue,     Northampton 

street  to  Warren  street     .  .         300  00 

Cabot    street,    Tremont  street    to 

Roxbury  street ;  Ruggles  street, 

Cabot  street  to  Parker  street     .  150  00 

Blue  Hill  avenue,  Columbia  street 

to  Canterbury  street  .  .  125  00 

Quincy  and  Townsend  streets,  Blue 

Hill  avenue  to  Walnut  avenue    .  150  00 

Amory    street ;    Boylston    street ; 

Centre  street ;  Chestnut  avenue  ; 

Circuit  street ;  Elm  Hill  avenue  ; 

Highland    street ;     Old     Heath 

street ;     New      Heath      street ; 

Humboldt    avenue ;    Lamartine 

street ;    Marcel  la   street ;    Pyn- 

chon  street ;  Parker  Hill  avenue  ; 

Parker   street ;  Phillips  street ; 

Roxbury    street ;     Ray    street ; 

Regent    street ;    Smith    street : 

Townsend  street ;  Terrace  street ; 

Thornton    street ;     Washington 

street ;  Westminster  street         .      3,545  03 


WEST    ROXBURY. 

Allandale  street  (work  in  progress),  excavat- 


ing: 


Labor $467  71 

Teaming        .  .  .  .  17  36 


Bussey  street  (South  to  Walter),  macadamiz- 
ing :  — 

Labor .  .  .  .       '  .       $166  64 

Teaming        .  .  .  .  153  93 

Gravel  .         .         .         .  51  25 


Back    street   (Walk   Hill   to   Austin    street), 
macadamizing :  — 

Labor $388  50 


7,504  03 
06,872  33 


485  07 


371  82 


Amounts  carried  forward,  $388  50  $856  89 


Keport  of  Superintendent  of  Streets. 
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Amounts  brought  forward ^ 

Teaming 

Gravel 


$388  50 

465  00 

73   10 


Boylston    street  (Centre    street    to    Chestnut 
avenue),  excavating,  paving  gutters,  gravel- 


$460  49 

287 

82 

349 

40 

3 

85 

ling  sidewalks,  macadamizing  : 
Labor  ..... 
Teaming 
Gravel 
Pavers'  bills 


Conway  street,  excavating,  setting  edgestone, 
paving  gutters,  gravelling  sidewalks,  laying 
crossings,  and  macadamizing  roadway  :  — 

Labor $2,048  22 

1,381  44 
647  90 
19  00 
1,034  14 
114  95 
297  33 
485  20 


Teaming 

Gravel 

Stone 

Carting 

Edgestone 

Pavers'  bills 

Earth    . 


Centre  street  (near  Spring  street),  gravel- 
walks,  resurfacing  (between  Louder's  lane 
and  Allandale  street),  paving  gutters,  grav- 
elling sidewalks,  macadamizing 

Labor  . 

Teaming 

Gravel 

Pavers'  bills 

Stone  . 


Church  street,  macadamizing  :  — 
Labor  .... 
Teaming 
Gravel 


Cornwall  street   (work  in  progress),  excavat- 
ing, grading,  etc. 

Labor  ....       $560  32 

Teaming        .  .  .  .  277  50 


.  $1,591 

84 

.   1,645 

60 

564 

51 

446 

33 

98 

00 

$121 

45 

228 

00 

35 

05 

$856  89 


926  60 


1,101  56 


6,028  18 


4,346  28 


384  50 


Amounts  carried  forward , 


$837  82      $13,644  01 
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7  82 
18  35 
36  50 


Amount  brought  forward, 

Gravel 

Lumber  and  nails 


Copley  Terrace,  resurfacing:  — 
Labor  .... 
Teaming 
Gravel 


Hyde  Park  avenue   (Hyde  Park  Line  to  Ash- 
land street) ,  macadamizing,  repairs  :  — 

$1,206  44 
828  75 


$89 

91 

113 

73 

45 

60 

Labor 
Teaming 
Surveyors 
Gravel 
Pavers'  bills 


3  75 

293  05 
12  78 


s,  gravel- 

$701 

32 

190 

94 

354 

60 

228 

33 

94 

00 

858 

33 

Metropolitan  avenue,  paving  gutters,  gravel- 
ling sidewalks,  macadamizing :  — 
Labor  . 
Teaming 
Gravel 
Pavers'  bills 
Stone  . 
Carting 

Mt.  Vernon  street,  paving  gutters,  gravel,  and 
concrete  sidewalk,  laying  crossings,  laying 
tile  drain,  etc.  :  — 

Labor $1,264  27 

557   17 

Gravel 

Stone    . 

Pavers'  bills 

Land  tile 

Use  of  wagon 

Morton  street  (Washington  to  Forest  Hill 
street) ,  macadamizing  :  — 

Labor $356  30 

Teaming        ....         334  50 
Gravel  .  .  .  .  127  60 


423 

10 

12 

00 

357 

43 

110 

00 

45 

00 

$13,644  01 


892  67 


249  24 


2,344  77 


2,427  52 


2,768  97 


818  40 


Amount  earned  forward, 


$23,145  58 


Report  of  Superintendent  of  Streets. 
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Amount  brought  forward, 
Neponset  avenue,  gravel  sidewalks,  macadam- 
izing :  — 


$23,145  58 


Labor  . 

Teaming 

Gravel 


New  Atherton  street,  resurfacing 
Labor  .... 
Teaming 
Gravel 


$532  95 
469  68 
102  05 


illl  35 

132  22 
49  20 


Oriole    street,    excavating,    gravel    sidewalks, 


macadamizing :  — 
Labor  . 
Teaming 
Gravel 
Carting 


$335  45 

293  00 

96  45 

707  40 


South  street,  paving  gutters,  gravel  sidewalks, 
macadamizing :  — 
Labor  . 
Teaming 
Gravel 
Blocks 
Pavers'  bills 
Stone   . 


5  81 

973  98 

287  90 

50  00 

'51  68 

45  00 


Spring  street  (near  Charles  river),  widening 
road-bed  :  — 

Labor $196  40 

Teaming       .  .  .  .  201  00 

Gravel  ....  25  05 


Seaver  street,  resetting  edgestones,  repairing 
brick  sidewalk,  paving  gutters,  laying  cross- 
ings and  macadamizing  roadway  :  — 

Labor $175  00 

Pavers'  bills  ...  296  58 

Gravel  ....  61   10 


Washington  street  (Egleston  square  to  Morton 
street),  repairing  fences  and  plank-walks, 
resurfacing  (Walk-Hill  street  to  Albano 
street),  filling  and    widening    road-bed   (at 


1,104  68 


292   77 


1,432  30 


2,194  37 


422  45 


532  68 


Amount  carried  forward, 


,124  83 
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Amount  brought  forward, 
Stony  brook  near  Kittredge  street),  rebuild- 
ing fence  and  embankment :  — 

Labor 

Teaming 


$29,124  83 


Gravel  . 
Pavers'  bills 
Carting 
Edgestone 
Stone    . 
Lumber,  etc. 


Weld  street,  macadamizing  :  — 
Labor  .... 
Teaming 
Gravel. 


Repairing  streets  not  mentioned 
Labor  . 
Teaming 
Surveyors 
Gravel . 
Pavers'  bills  . 
Naphtha 
Lanterns,  etc. 
Powder 

Use  of  horse  and  wagon 
Hose     . 
Coal      . 
Stone    . 


Bridge  repairs  :  — 
Labor  . 
Teaming 
Lumber,  etc. 


1,353  70 

552  06 

115   15 

41  02 

1,552  05 

58  50 

117  67 

74  00 


$377  33 

541  04 

96  95 


elsewhere  :  — 
$9,125   15 
5,612  47 
16  25 
929  05 
119  01 
13  15 
111  57 
82  60 
129  00 
26  00 
42  ^ 
12  51 


$1,035  11 
7  00 

900  32 


Crossings,  not  mentioned  elsewhere  :  — 

Labor $51  22 

Flagging        .  .  .  .  11  46 


Culverts,  not  mentioned  elsewhere  :  - 
Labor  ..... 


Teaming 


$464  26 
6  00 


3,864  15 


1,015  32 


16,219  42 


1,942  43 


62  QS 


Amount  carried  forward, 


$470  26      $52,228  83 
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Amounts  brought  forward,  $470  26      $52,228  83 

Pipe 180  80 

Lumber         ....  131   72 

782   78 


918  91 


Concrete  sidewalk 

and  gutters, 

not  mentioned 

elsewhere  :  — 

Asphalting    . 

. 

. 

Edgestones,  sidewalks   and  gutters,  not  men- 

tioned elsewhere 

:  — 

Labor  . 

.          , 

$177  80 

Teaming 

.          . 

126  00 

Brick    . 

.          . 

84  00 

Cement 

.          . 

7  50 

Pavers'  bills  . 

,          . 

81  09 

Edgestune 

walks,  not  n 

560  98 

Fences  and  plank- 

aentioned  else- 

where  :  — 

Labor  . 

.          • 

.    $1,361  88 

Lumber  and  carting- 

.      1,755  79 

Nails,  iron,  an 

d  brimstone 

28  20 

Retaining-walls  :  — 

Labor  . 

•                   • 

$102  90 

Teaming 

•                   • 

6  00 

Snow  : — 

Labor  . 

•                   • 

.    $2,080  40 

Teaming 

•                   • 

208  00 

Sprinkling  Streets. 

Washington  street ;  Green  street 
to  Forest  Hill  depot ;  Morton 
street ;  Washington  street  to  For- 
est Hill,  cemetery  entrance ; 
Forest   Hill    depot   and  square.       $735  00 

Walk  Hill  street ;  Hyde  Park  ave- 
nue to  Mt.  Hope  Cemetery  en- 
trance ;  Hyde  Park  avenue  to 
Mt.  Hope  street         ...         800  00 

Mt.  Hope  street;  Hyde  Park  ave- 
nue through  Berry  street  to 
Calvary  cemetery  entrance  .      1,150  00 


1,037  37 


3,145  87 


108  90 


2,288  40 


Amounts  carried  forward,         $2,685  00      $60,511  06 
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Amounts  brought  forward, 
Washington  street ;  Hyde  Park 
avenue  to  Dudley  avenue  ;  South 
street ;  Washington  street,  to 
Roslindale  station ;  Ashland 
street ;  Washington  street  to 
Brower  avenue  ;  Poplar  street ; 
Washington  street  to  Florence 
street  . 
South  street ;  Roslindale  station 
to  Charles  River  ;  Centre  street ; 
Roslindale  Station  to  Charles 
river  ;  Spring  street ;  Roslindale 
station  to  Charles  river ;  Corey 
street ;  Centre  street  to  Park 
street ;  Park  street ;  Corey  street 
to  Centre  street ;  La  Grange 
street ;  Centre  street  to  Railroad. 
Arcadia  street ;  Atherton  street ; 
Amory  street ;  Alveston  street ; 
Burroughs  street ;  Brewer  street ; 
Brookside  avenue  ;  Boylston  ave- 
nue ;  Boylston  street ;  Beethoven 
street ;  Bishop  street ;  Bourne 
street ;  Canterbury  street ;  Cen- 
tre street ;  Carolina  avenue 
Call  street ;  Chestnut  avenue 
Custer  street ;  Danforth  street 
Eliot  street ;  Everett  street 
Elm  street ;  Forest  Hill  street 
Gordon  street ;  Green  street 
Greenough  avenue *,  Holbrook 
street ;  Harris  avenue ;  Hyde 
Park  avenue ;  Jess  street ; 
Jamaica  street ;  Keyes  street ; 
May  street ;  Metropolitan  ave- 
nue ;  Morton  street ;  Myrtle 
street ;  Lamartine  street ;  Oak- 
dale  street ;  Orchard  street 
Pond  street ;  Prince  street 
Perkins  street ;  Porter  street 
Paul  Gore  street ;  Revere  street 
Roanoke  street ;  Robeson  street 
Sedgwick  street ;  Seaver  street 
School     street ;      Spring      Park 

Amounts  carried  forward, 


:,685  00      $60,511   06 


933  00 


933  00 


,551  00      $60,511  06 
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Amounts  brought  forward, 
street ;  South  street ;  Seaverns 
avenue  ;  Sigourney  street ;  Sheri- 
dan avenue ;  Thomas  street ; 
Washington  street ;  Walnut  ave- 
nue :   Weld  avenue    . 


,551  00      $60,511  06 


5,170  29 


9,721   29 

$70,232  35 


DORCHESTER. 

Adams    street     (Fields    Corner    to    Parkman 
street) ,  resurfacing  :  — 

Labor  .  .  .  $590  10 

Teaming 

Pipe 

Gravel 

Stone    . 

Steam-roller 


173 

10 

120 

00 

347 

50 

,002 

57 

84 

15 

Ashmont    street,    gutters    paved,     sidewalks 
gravelled,  catch-basins  built,  some  edgestone 


set,  macadamized  :  - — 
Labor  . 
Teaming 
Edgestone 
Gravel 
Pavers'  bills 
Carting 
Stone    . 
Steam-roller 


Abbott  street,  graded,  gravelled  : 


Labor 
Teaming 
Gravel 
Steam-roller 


Bird  street,  edgestones  set,  sidewalks  grav- 
elled, gutters  paved,  roadway  macad- 
amized :  — 

Labor $106  79 


1,805 

10 

1,212 

69 

96 

85 

490 

37 

287 

00 

614 

46 

1,577 

37 

102 

44 

$40  09 

19 

03 

194 

60 

18 

29 

2,317  42 


6,186  28 


372  01 


Amounts  carried  forward, 


$106  79        $8,875   71 
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Amounts  brought  forward, 

$106  79 

Teaming         . 

147  85 

Edgestone     . 

317  13 

Pavers'  bills  . 

75  86 

Stone    . 

140  36 

,875  71 


216 

08 

64 

00 

40 

26 

99 

45 

310 

86 

Blanche  street,  edgestones  set,  sidewalks 
gravelled,  gutters  paved,  roadway  macad- 
amized :  — 

Labor  . 

Teaming 

Carting 

Pavers'  bills 

Edgestone 

Carruth  street  (Ashmont  to  Van  Winkle 
street),  edgestones  set,  sidewalks  gravelled, 
five  block  crossings  laid,  roadway  macad- 
amized :  — 

Labor $873  91 

Teaming        .  .  .  .         340  71 

Blocks . 

Gravel 

Pavers'  bills 

Edgestone 

Carting 

Stone   . 

Steam-roller 

Cushing  avenue,  gutters  paved,  sidewalks 
gravelled,  macadamized  (Sawyer  avenue 
to   Hancock  street) 

Labor  . 

Teaming 

Gravel . 

Stone    . 

Pavers'  bills 

Stone    . 

Steam-roller 


Erie  street  (Washington  to  Elm  street),  edge- 
stones set,  gutters  paved,  brick  and  gravel 

Amount  carried  forward, 


,246 

65 

807 

81 

554 

40 

186 

75 

334 

25 

473 

16 

43 

90 

787  99 


730  65 


92  80 

343  50 

356  63 

982  02 

107   17 

1,069  44 

51   22 

4.217  40 

3,646  92 


,258  67 
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Amount  hr ought  format 
sidewalks,  crossings  laid,  r 
ized  :  — 

Labor  . 

Teaming 

Gravel 

Edgestone 

Carting 

Pavers'  bills 

Sand    . 

Brick    . 

Flagging 

Steam-roller 


d, 

oadway  macadam- 


il,757  05 

634  17 

1,451  29 

1,440  25 

461  94 

558  46 

11  90 

17  25 

63  78 

36  59 


$18,258  67 


New    Seaver   street,    resetting  edgestone,  re- 
paving  brick  sidewalk,  grading  and  resur- 


facing :  — 
Labor 
Sand     . 
Pavers'  bills 
Gravel 


Neponset  avenue,  resurfacing  portion  of  road- 
way :  — 

Labor  ,  .         .         .         $77  99 

Teaming        ....  47  50 


$128 

26 

1 

70 

64 

91 

37 

70 

Steam-roller 


29  27 


Richfield  street    (work  in  progress),  grading 
and  gravelling,  plank-walk  laid  :  — 

Labor $238  64 

Teaming        .  .  .  .  100  33 

Gravel  .         .         .         .         136  50 

Lumber         .  .  .  .  96  80 


Sagamore  street,  edgestones  set,  brick  and 
gravel  sidewalks,  gutters  paved,  macadam- 
ized :  — 

Labor  .  .  .  .       $793  47 

474  80 
227  01 


Teaming 
Blocks 
Pavers'  bills 
Gravel 
Sand    . 
Brick   . 


224  84 

890  80 

7  00 

258  00 


6,432  68 


232  57 


154  76 


572  27 


Amounts  carried  forward,  $2,875  92     $25,650   95 
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Amounts  brought  forward, 

Carting 

Stone  .... 

Edgestone 

Steam-roller 

$2,875  92 

19  29 

4  85 

471   77 

65  86 

$25,650  95 
3.437  69 

Sayward  street,  edgestone  set,  sidewalks 
gravelled,  gutters  paved,  crossings  laid,  and 
roadway  macadamized :  — 


Labor  . 

$727  49 

Teaming 

362  05 

Pavers'  bills 

140  89 

Gravel 

232  40 

Stone   . 

315  04 

Edgestone 

414  42 

Flagging 

43  43 

Victoria  street  (work  unfinished),  macadam- 
ized, sidewalks  gravelled,  plank-walk  laid, 
new  fence,  block  crossing  :  — 


Labor  .... 

$367  00 

Teaming 

176  81 

One-half  cost  of  fencing 

30  00 

Gravel  .... 

148  40 

Steam-roller 

14  64 

Washington  street  (Norfolk  to  Park  street), 
macadamized,  edgestone  set,  brick  sidewalks 
laid,  gutters  paved  with  block-stone,  thirteen 
new  crossings  laid,  two  crossings  reset :  — 

Labor  .  .  .    $4,767  58 

Teaming 

Blocks 

Pavers'  bills 

Carting 

Gravel 

Sand     . 

Edgestone 

Brick    . 

Stone    . 

Flagging1 

Steam-roller 


2,235  72 


736  85 


Amount  carried  forward* 


125  80 

468  72 

953  24 

191  49 

734  20 

147  50 

916  50 

507  92 

025  53 

784  13 

65  86 

16,688 

47 

TL    9 

$48,749 

68 
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elsewhere  :  — 
,466  31 
6,536  86 
113  95 
26  00 
2,767  59 
1,157  13 
5  25 
51  75 
14  75 
55  99 
10  98 


Amount  brought  forward, 
Repairing  streets,  not  mentioned 
Labor  . 
Teaming 
Filling 

Oil  and  naphtha 
Stone    . 
Gravel 
Sand     . 
Lantern  globes 
Pavers'  bills 
Blocks 
Steam-roller 


Crossings,  not  mentioned  elsewhere  : 
Labor  ..... 
Flagging       .... 


Culverts,  not  mentioned  elsewhere  : 
Labor  ..... 
Cement  and  carting 
Pipe      ..... 
Grating  and  traps 


Edgestones,  sidewalks,  and  gutters,  not  men- 
tioned elsewhere  :  — 

Labor $847  86 

880  71 
5  15 


,749  68 


$153 

11 

149 

93 

$292 

14 

3 

30 

32 

40 

57 

00 

Teaming 


Lime,  etc. 
Cement 
Brick  . 
Pavers'  bills 
Carting 
Sand  . 
Edgestone 
Blocks 


12  60 
590  07 
261  18 
185  99 

85  95 
383  79 

92  18 


Fences  and  plank-walks,  not  mentioned  else- 
where :  — 

Labor $1,434  70 

Teaming        ....  6  00 

.      1,164  41 


Lumber,  nails 


21,206  56 


303  04 


384  84 


3,345  48 


2,605  11 


Amount  carried  forward, 


5,594  71 
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Amount  brought  forward,  $76,594  71 

Retaining-walls,  not  mentioned  elsewhere  :  — 
Labor  .....       $377  47 


Teaming        .  .  .  22  50 

Use  of  derrick,  etc.        .  .  76  50 


Snow  :  — 

Labor $3,080  86 

Teaming        ....  906   10 


Sprinkling  Streets. 

Crawford  street  .... 
Elm  Hill  avenue  .... 
Hancock  street,  Columbia  street  to 

Eaton  square  .... 
Eaton  square  .... 
Bowdoin  street  .... 
Columbia  street  .... 
Washington  street,  Blue  Hill  ave- 
nue to  Bowdoin  street 
Dorchester  avenue,  Field's  Corner 

to  Mt.  Vernon  street 
Pleasant  street,  Pond  street  to  City 

Yard 

Savin  Hill  avenue,  Pleasant  street 

to  R..R.    ..... 

Commercial  street,  Mill    street  to 

Hancock    street ;    Park    street ; 

Adams  street  to  R.R. 
Carruth    street ;    Ashmont   street ; 

Dorchester  avenue  ;  Alban  street, 
Adams   street ;    Field's  Corner    to 

Meeting-House  Hill  . 
Dudley    street,   Brook    avenue   to 

Upham's  Corner  ;  Boston  street ; 

Upham's  Corner  to  Mt.  Vernon 

street ;  Hancock  street ;  Stough- 

ton  street  ....  400  00 

Humphrey  street ;  Summer  street ; 

Clifton  street ;  Cottage  street  to 

Shirley  street ;    Cottage   street ; 

Dudley  street  to  Pleasant  street,         500  00 


$459 
362 

17 
50 

319 

77 
425 
676 

00 
33 
33 

67 

739 

50 

681 

50 

282 

00 

70 

50 

470 

00 

150 

00 

100 

00 

476  47 


3,986  96 


Amounts  carried  forward,        $5,713  50         $81,058  14 


Report  of  Superintendent  of  Streets. 
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Amounts  brought  forward, 
Adams  street ;  Ashmont  street 
Arcadia  street ;  Ashland  street 
Albion  street ;  Beach  street 
Bodwell  street ;  Belden  street 
Bird  street ;  Bellevue  street 
Blue  Hill  avenue  ;  Boutwell  ave- 
nue ;  Centre  avenue ;  Centre 
street ;  Carruth  street ;  Columbia 
street ;  Ceylon  street ;  Commer- 
cial street ;  Dix  street ;  Dor- 
chester avenue  ;  Erie  avenue  ; 
Elm  street ;  Everett  street ; 
Euclid  street ;  Frederika  street ; 
Forest  Hill  street;  Glenarm 
street ;  Glen  street ;  Glendale 
street ;  Geneva  avenue  ;  High 
street ;  Harley  street ;  Harvard 
street ;  King  street ;  Mather 
street ;  Madison  street ;  Mel- 
ville avenue,  Minot  street ;  May- 
n'eld  street ;  Monadnock  street ; 
Milton  avenue ;  Mill  street ; 
Glenarm  street ;  Michigan  ave- 
nue ;  .Norfolk  street;    Neponset 


$5,713  50      $81,058  14 


avenue 

street 

street 

street 

street 

street 

street 

Tenean 


;  Olney  street ;  Park 
Parkman   street ;    Pearl 

Quincy     street;      Rill 

River  street ;  Roslin 
School  street ;  Sagamore 
Say  ward  street ;  Seaver 

Savin      Hill     avenue ; 

street :     Train    street : 


Thornley  street ;  Trull  street ; 
Water  street ; 
street ;  Walkhill 
street ;  Walnut  street ;  Wave 
street;  Wales  street;  Wells 
avenue :  Wheatland  avenue 


Virginia  street 
Washington 


4,106 


16 


9,819  66 


$90,877  80 
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SOUTH  BOSTON. 

Boston  street  (Power  to  Dorset  street) ,  macad- 


amizing :  — 
Labor  . 
Teaming 
Gravel 
Blocks 
Steam-roller 
Stone   . 


$898  45 

926  50 

353  20 

36  86 

173  81 

1,053  69 


Baldwin  street,  macadamizing  :  — 

Labor  ..... 

$342  43 

Teaming        .... 

66  75 

Gravel           .          .          . 

216  40 

C  street,  macadamizing,  setting  edgestone,  lay- 
ing brick  sidewalk  and  block  crossing  :  — 

$122  55 

12  00 

147  13 

20  51 
109  40 
162  44 

31  49 

21  66 


Labor  . 
Teaming 
Brick    . 
Carting 
Pavers'  bills 
Edgestone 
Gravel 
Sand    . 


Cottage  street  (Boston  street  to  Kailroad),  re- 
pairs, laying  crossings  :  — 

Labor  .  .  .  .  .         $61  02 

Gravel  .         .         .         .         184  30 

Blocks  ....  28  62 


Dorchester  avenue  (Pond  to  Washburn  street) 


macadamizing :  - 
Labor  . 
Teaming 
Gravel 
Sand     . 
Stone   . 


$441  77 

334  50 

200  83 

14  99 

107  25 


East  Sixth  street,  macadamizing,  setting  edge- 
Amount  carried  forward, 


3,442  51 


625  58 


627  18 


273  94 


1,099  34 


:,068  55 
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67 

12 

251 

38 

99 

60 

15 

08 

135 

10 

28 

32 

69 

00 

163 

10 

7 

01 

5 

00 

214 

14 

Amount  brought  fanvard, 
stone,    laying    sidewalk,  and    paving    gut- 
ters i 

Labor $307  48 

Teaming  .  118  50 

Pavers'  bills 

Gravel 

Brick    . 

Carting 

Edgestone 

Sand    . 

E  street  (Broadway  to  Third  street),  macad- 
amizing, edgestones,  etc. 

Labor  .  $279  87 

Teaming 

Gravel 

Brick    . 

Sand    . 

Flagging 

Eighth  street  (H  to  K  street),  macadamizing, 
block  crossing,  and  edgestone  :  — 

Labor $350  69 

Teaming        .  .  .  .  141   75 

Gravel 

Edgestone 

Sand    . 

Blocks 

Emerson  street  (Broadway  to  Third   street), 
macadamizing,  edgestones,  etc. 
Labor  . 
Teaming 
Brick    . 
Pavers'  bills 
Gravel 
Edgestone 
Sand     . 

First  street    (Dorchester  street  to  E  street), 
repairs  :  — 

Labor $70  32 

Teaming        .  .  .  .  14  00 

Stone   .....  4  20 


$6,068  55 


131 

31 

159 

01 

45 

81 

17 

98 

street) , 

$139 

55 

91 

50 

32 

38 

9 

79 

26 

15 

2 

71 

12 

49 

1,022  58 


738  12 


846  55 


314  57 


Amounts  carried  forward, 


$88  52 


,990  37 
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Amounts  brought  forward, 

$88  52 

$8,990  37 

Gravel           .... 

175  70 

Sand     ..... 

6  66 

270  88 

Fourth  street  (H  to  L  street),  macadamizing, 
laying  block  crossings  :  — 

Labor $473  27 

Teaming        ....  522  75 

Gravel           .          .          .          .  221  57 

Sand 18  32 

Blocks           ....  40  45 

Stone   .....  108  13 


Gold  street  (A  street  to  R.R.),  resetting  edge- 
stone,  laying  brick  sidewalk,  and  paving 
gutters  with  cobble  :  — 

Labor $372  43 

114  69 
Surveyors     . 
Gravel 
Pavers'  bills 
Brick   . 
Sand    . 

K  street  (Fourth  to  Eighth  street),  macadam- 
izing :  — 

Labor $224  46 

Teaming       .  .         .         .         120  75 


6 

25 

67 

92 

49 

26 

15 

09 

5 

83 

o 


Gravel  .         .         .         .  6  75 

Q  street  (filling  at  bulkhead)  :  — 

Labor $12   71 

Surveyors     .          .          .          .  33  75 

Filling           .         .         .         .  310  00 

Eogers  street  (Preble  to  High  street),  filling, 
setting  edgestones,  laying  brick  sidewalk, 
and  paving  gutters  with  cobble  :  — 

Labor  . 

Teaming 

Surveyors 

Filling 

Carting 

Gravel 

Brick   . 


$156 

64 

4 

03 

13 

75 

221 

38 

27 

86 

154 

05 

92 

76 

1,384  49 


631  47 


351  96 


356  46 


Amounts  carried  forward, 


$670  47 


1,985  63 
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Amounts  brought  forward, 

$670  47 

Pavers'  bills 

91  01 

Edgestone     .... 

211  29 

Sand     ..... 

12  49 

Richards  street,  macadamizing,  and  paving  gut- 
ters with  cobble-stone  :  — 

Labor $291  04 

Teaming        ....  60  00 


Gravel 


253  70 


Springer  street,  macadamizing,  setting  edge- 
stone,  laying  sidewalk,  and  paving  gutters  :  — 

Labor T       $201  37 

Teaming       ....  39  09 

Pavers' bills  ...  79  30 

Edgestone     .  .  .  .  266  67 

Gravel  ....  27  98 


Third  street   (B  to  E  street),  macadamizing, 
laying  crossings  :  — 

Labor $1,292  15 

446  50 

389  16 

466  20 

37  20 

6  37 

85  39 

24  15 

27  72 


Teaming 
Gravel 
Stone   . 
Brick    . 
Carting 
Edgestone 
Sand     . 
Blocks 


Repairing  streets,  not  mentioned  elsewhere  : 


Labor 

Teaming 

Surveyors 

Gravel 

Stone   . 

Pails,  dippers,  and 

Lantern  globes 

Naphtha 

Sand     . 

Filling 


brooms 


,791 

2,730 

11 

700 

560 

5 

17 

49 


25 
48 
25 

09 
63 
00 
50 
14 
211  90 


1,985   63 


985  26 


604  74 


614  41 


2,774  84 


14,077  90 


Amount  canned  forward. 


$31,042  78 


42 


City  Document  No.  16. 


Amount  brought  forward, 
Crossings,  not  mentioned  elsewhere  :  — 

Labor  .  .  .  .         $74  96 

Teaming        .  .  .  *  11  05 

Blocks  .  .  .  .  17  67 

Flagging       ....  54  73 


Culverts  and    retaining-vvalls,  not  mentioned 
elsewhere  :  — 

Labor  .          .          .          .  .       $111   78 

Lumber        .         .         .  .           31  17 

Edgestone,  sidewalk  and  gutter  repairs,    not 
mentioned  elsewhere  :  — 


1,042  78 


Fences  and  plank-walks,  not  mentioned   else- 
where :  — 

Labor $794  34 

Lumber  and  nails  .  .         499  86 


Snow  :  — 
Labor  . 
Teaming 
Contractor 


4,380  08 
792  51 

1,284  00 


158  41 


142  95 


Labor            . 

$4,323  43 

Teaming 

.      1,779  68 

Surveyors 

5  00 

Carting 

50  37 

Pavers'  bills 

724  61 

Lime    . 

1   15 

Sand     .... 

164  93 

Brick   . 

1,571  28 

Cement 

4  20 

Gravel 

4  50 

Edgestone     . 

474  30 

9  ,103  45 

1,294  20 


6,456  59 


Sprinkling  Streets. 


Boston  street 
Swett  street 
Dorchester  avenue 
Dorchester  street 


Amount  carried  forward, 


$256  00 

320 

00 

100 

00 

140 

00 

816 

00 

9,014  38 
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Amount  brought  forward,  $49,014  38 

A  street ;  B  street ;  D  street,  from  Seventh 
street  to  Dorehester  avenue  ;  E  street,  from 
Broadway  to  Seeond  street ;  E  street,  from 
Fourth  street  to  Sixth  street ;  F  street,  from 
Sixth  street  to  Eighth  street ;  H  street, 
from  Sixth  street  to  Ninth  street ;  I  street, 
from  Broadway  to  Eighth  street ;  M  street, 
from  Fourth  street  to  Eighth  street ;  N  street, 
from  Eighth  street  to  Ninth  street :  P  street, 
from  Fifth  street  to  Sixth  street;  Third 
street ;  Fourth  street,  from  G  street  to  L 
street ;  Fifth  street,  from  A  street  to  C 
street ;  Fifth  street,  from  I  street  to  L  street ; 
Sixth  street,  from  D  street  to  Dorchester 
street ;  Seventh  street,  from  B  street  to 
Dorchester  street ;  Seventh  street,  from  K 
street  to  L  street ;  Eighth  street,  from  Old 
Harbor  street  to  Knowlton  street ;  Boston 
street,  from  D  street  to  E  street;  Baldwin 
street ;  Dorchester  street,  from  Second 
street  to  Third  street ;  Dove  street,  from  E 
street  to  F  street ;  Emerson  street,  from  H 
street  to  I  street ;  Gold  street,  from  E  street 
to  F  street ;  Loring  street ;  Middle  street ; 
Newman  street ;  Richards  street ;  Silver 
street,  from  F  street  to  Dorchester  street ; 
Silver  street,  from  Dorchester  avenue  to  C 
street;  Woodward  street    ....  1,610  72 

$50,625  10 


EAST  BOSTON. 


Bennington  street  (between  London  and  Chel- 
sea street),  grading,  relaying  crosswalks  :  — 
Labor  .  .  .  .  $159  52 

Teaming        .  .  .  .  16  50 

Edgestone     .  .  .  .  40  73 

Pavers'  bills  ....  9  07 


225  82 


Amount  earned  forward, 


$225  82 
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Amount  brought  forward, 
Bremen  street  (Porter  to  Bennington  street), 
filling,   repairing  roadway  and  sidewalk  :  — 

Labor $486  00 

126  50 


$225  82 


Teaming 


Brooks  street  (Chelsea  to  Lexington  street), 
resurfacing  roadway,  (Chelsea  to  Bennington 
street),  resetting  edgestone,  relaying  side- 
walk and  paving  gutters  :  — 

Labor $305  36 

Teaming        .  .  .  .  37  50 

Gravel . 

Sand 

Cinders 

Pavers'  bills 


Border  street  (White  to  Condor  street),  resur- 
facing :  — 

Labor  ..... 
Teaming  .... 
Gravel ..... 


Curtis  street  (Chelsea  to  Bremen  street),  resur- 
facing and  filling  slopes  :  — 

Labor $159  07 

Teaming        ....  30  50 

48  30 


70 

88 

22 

68 

40 

50 

265 

43 

),  resur- 

$213 

76 

27 

00 

40 

25 

Gravel . 


Chelsea  street  (East  Eagle  to  Curtis  street), 
resurfacing,  repairing  culverts  :  — 
Labor  . 
Teaming 


Gravel . 
Brick  . 
Cinders 


$332  88 

30  00 

15  85 

109  03 

96  50 


Everett  street  (Orleans  to  Cottage  street), 
resurfacing,  filling  slopes,  repairing  side- 
walks :  — 

Labor $227   76 

Teaming        ....  48  00 

Gravel 5  25 

Sand     .....  3   78 


Arnounts  carried  forward, 


612  50 


742  35 


281  01 


237  87 


584  26 


$284  79        $2,683  81 
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Amounts  brought  forward,  $284  79        $2,683  81 

Pavers'  bills  ....  23  58 

Cinders  ....  24  00 

332  37 


Havre  street  (Decatur  to  Porter  street) ,  reset- 
ting edgestone,  and  repaying  gutters  :  — 
Labor $158  12 


Teaming 
Pavers'  bills 
Cinders 
Gravel  . 
Sand     . 


36  00 

161  74 

63  00 

23  62 

3  78 


London  street  (Maverick  to  Meridian  street), 
resurfacing  :  — 

Labor $279  25 

Teaming        ....  43  50 

Gravel 29  33 

Cinders  ....  5  00 


Marginal  street   (R.R.  to  Jeffries  street),  re- 
surfacing, filling  slopes,  repairing  gutters  :  — 
Labor  .         .  .         .         .       $313  87 

Teaming        ....  32  00 

Cinders  .  .  .  .  77  50 


Maverick  street   (Lamson    to  Jeffries  street), 
resurfacing,  repairing  plank-sidewalk  : — 

Labor 281  56 

Teaming         ....  14  00 


Pope  street  (Saratoga  to  Curtis   street),  fill- 
ing:— 

Labor $154  02 

Teaming        .  .  .  .  38  50 


Paris     street    (Marion    to     Putnam    street), 
resurfacing,  filling  slopes  (Porter  to  Havre), 
setting   edgestones,  laying  sidewalks,    pav- 
ing  roadway  with    large   granite    blocks  at 
engine-house  :  — 

Labor  ..... 

Teaming        .... 

Brick    ..... 


446   26 


357  08 


423  37 


295  56 


192  52 


Gravel  .... 

Amounts  carried  forward,  $776  84        $4,730  97 


5551 

30 

145 

50 

33 

00 

47 

04 
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Amounts  brought  forward, 

$776  84 

Sand     . 

33  08 

Pavers'  bills  . 

243  84 

Cinders          . 

53  50 

95 

37 

242 

26 

12 

28 

Blocks  (paid  for  in  1885). 
Edgestones  "  " 

Saratoga  street    (Brooks  to  Prescott  street), 
resurfacing,    resetting   edgestones,    etc :  — 
Labor  .         .         .         .         .    $1,023  40 
Teaming  .  .  132  50 

Gravel 
Pavers'  bills 
Sand     . 


Sumner  street  (Between  B.  &  M.  and  B.  &  A. 
R.R),  removing  cobble-stones,  paving  with 
granite   blocks,  and    relaying  sidewalks  :  — 

Labor  . 

Teaming 

Pavers'  bills 

Gravel 

Cinders 


Blocks  (paid  for  in  1885). 
Winthrop  road  (East  of  Winthrop  Junction), 


257 

95 

96 

00 

73 

02 

28 

00 

12 

00 

resurfacing :  — 
Labor  . 
Teaming 


$427  20 
67  50 


Repairing  streets, 

not  mentioned  elsewhere  :  - 

Labor  . 

.          . 

.    $6,555  37 

Teaming 

.          . 

732  50 

Cinders 

.          . 

916  00 

Ferry-tickets 

,          , 

15  00 

Lanterns  and 

globes 

25  50 

Brooms  and  pails  . 

5  75 

Barrow-trays 

.          . 

18  00 

Gravel 

•          • 

85  97 

Sand     . 

.          . 

25  78 

Coal      . 

.          . 

12  99 

Blocks 

• 

77  89 

,730  97 


1,107  26 


1,505  81 


466  97 


494  70 


8,470  75 


Amount  carried  forward, 


6,776  46 
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Amount  brought  forward, 
Culverts  :  — 

JLciuor     ....... 

Edgestones,  sidewalk   and  gutter  repairs,  not 
mentioned  elsewhere  :  — 

Labor $2,490  92 

Teaming        ....  448  50 

Gravel 

Sand     . 

Brick  . 

Cinders 

Pavers'  bills 

Fences    and  plank- walks,  not  mentioned  else- 
where :  — 

Labor $598  49 

Lumber  and  nails  .  .  .  347  87 


110 

38 

348 

70 

709 

75 

90 

00 

421 

28 

Snow  :  — 
Labor  . 
Teaming 
Contractors  . 


$2,078  04 

46  00 

136  00 


Sprinkling  Streets. 

Saratoga    street ;  Prescott   street ; 

Chelsea       street ;       Bennington 

street  .  .  .  .  .  1,250  00 
Lexington  street ;  Putnam  street  to 

Prescott  street  .  .  .  43  33 

Chelsea  street ;    Maverick    street 

Cottage  street ;  Sumner  street 

Everett  street ;    Orleans  street 

Marion    street ;     Paris     street 

Havre    street ;    London    street 

Bennington  street ;  Eagle  street 

White    street ;  Meridian  street 

Brooks  street ;   Putnam    street 

Putnam  square  ;  Prescott  square 

Eagle  square     .  .  .  1,033  68 


$16,776  46 
31  55 


4,619  53 


946  36 


2,260  04 


2,327  01 


$26,960  95 
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CHARLESTOWN. 

Arlington  avenue  (Dorrance  to  boundary  line), 
resetting  edgestone,  laying  sidewalk,  paving, 
gutters,  laying  new  crossings,  macadamizing, 
and  resurfacing :  — 

Labor  . 

Teaming 

Filling 

Brick    . 

Gravel 

Sand     . 

Stone    . 


Adams  street  (Park  to  Chelsea  street),  mac- 
adam izi nor ;  — 

Labor  ..... 
Teaming  .... 
Gravel  .... 

Stone   ..... 


Bunker  Hill  street  (Chelsea  to  Webster  street) , 
macadamizing,  resurfacing :  — 

Labor $364  99 

Teaming        ....  199  99 

Gravel            .          .          .          .  224  40 

Stone 175  87 


$171 

86 

50 

96 

37 

00 

143 

17 

48 

62 

7 

30 

51 

49 

t),  mac- 

$103  46 

63 

00 

78 

54 

33 

14 

Devens    street,  macadamizing,  resurfacing  : 


Labor 

Gravel 

Stone 


$175  71 
112  20 
149  96 


Dorrance  street,  macadamizing,  resurfacing  :  — 

Labor $145  81 

Gravel           .          .          .          .  142  12 

Stone 101  49 


Foss    street,    macadamizing,    resurfacing :  — 

Labor $80  13 

Gravel 100  98 

Stone 77  68 


510  40 


278  14 


965  25 


437  87 


389  42 


258  79 


Amount  carried  forward, 


$2,839  87 
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Amount  brought  forward, 
Gray    street,    macadamizing,   resurfacing,   re- 


pairing gutters  :  — 
Labor 
Teaming 
Gravel  . 
Stone    . 


$193  93 

63  00 
86  02 

64  53 


Lexington    street    (Bunker   Hill   to    Medford 
street),  macadamizing,    resurfacing,    laying 


crossings  :  - 
Labor  . 
Teaming 
Gravel 
Stone    . 


Monument   square   (east  side),  macadamizing, 


resurfacing :  - 
Labor  . 
Gravel 
Stone    . 


$214 

73 

62 

49 

177 

65 

96 

98 

amizing, 

$150  60 

104 

72 

101 

22 

Rutherford  avenue  (Devens  to  Chapman,  Mill 
to    Cambridge),     macadamizing,     resurfac- 


ing : 


Labor  . 
Teaming 
Gravel 
Stone    . 


$230  33 

78 

00 

2oy 

44 

518 

08 

Wapping  street,  macadamizing,  resurfacing  :  — 

Labor $124  30 

Teaming        .          .          .          .  55  00 

Gravel           .          .          .          .  67  32 

Stone 90  24 


Repairing  streets,  not  mentioned  elsewhere  : 


Labor  . 
Teaming 

Brooms 

Gravel 

Globes 

Watering 

Labor  on  wall 

Naphtha 


58,721  03 

4,593  47 

9  00 

1,661  87 

17  00 

9  00 

6  80 

4  90 


$2,839  87 


407  48 


551   85 


356  54 


1,035  85 


336  SQ 


Amounts  carried  forward,        $15,023  07        $5,528  45 
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Amounts  brought  forward,       $15,023  07 


Sand 

Blocks 

Stone 


179  58 

56  28 

93«  06 


Crossings,  not  mentioned  elsewhere 

• 

Labor  . 

$240 

95 

Teaming 

111 

86 

Blocks . 

•                   • 

and  gutters 

471 

26 

Edgestones,  sidewalks 

,  not  men- 

tioned  elsewhere  :  — 

Labor  . 

.          . 

$1,355  37 

Teaming 

.          . 

171 

77 

Lime    . 

,          . 

1 

15 

Cement 

i          •          • 

8 

40 

Brick    . 

. 

992 

50 

Fences  and  plank-walks,  not  mentioned  else- 
where :  — 

Labor $88  67 

Lumber  and  nails  .  .  .  131  55 


Snow  :  — 
Labor  . 
Teaming 
Contractors  . 


52,494  69 

279  63 

3,239  00 


,528  45 


16,196  99 


824  07 


2,529  19 


220  22 


6,013  32 


Sprinkling  Streets. 


Winthrop  square  . 

Sullivan    street ;     Russell    street 

Pearl  street ;  Bartlett  street 
Rutherford  avenue 
Jenner  street 
Rutherford    avenue ;    South   Eden 

street  to  Cambridge  street :  Al- 


Malden 


bridge 


to 


ford  street ; 
Everett  Line 
Adams  street ;  Bainbridge  street ; 
Bunker  Hill  street ;  Chelsea 
street ;  Devens  street ;  Decatur 
street ;  Dorrance  street ;  Foss 
street ;      Gray     street ;     Joiner 


$103  33 

129  17 

77  50 

36  17 


775  00 


Amounts  carried  forward, 


,121   17      $31,312  24 
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Amounts  brought  forward,  $1,121   17      $31,312  24 

street ;  Lexington  street ;  Monu- 
ment square ;  Main  street ; 
Miller  street ;  Maudlin  street ; 
Princeton  street ;  Pearl  street ; 
Rutherford  avenue ;  Russell 
street ;    Tufts  street ;    Wapping 

street 371  49 

1,492  66 


BRIGHTON. 

Brighton  avenue,  general  repairs  :  — 
Labor  ..... 
Teaming        .... 
Gravel  .... 

Stone   ..... 


Cambridge  street  (R.R.  to  Cambridge  bridge), 
macadamizing,  general  repairs  :  — 

Labor $1,055  66 

Teaming        .  .  .  .  932  10 

Gravel  .         .         .         .         381  00 


$243 

99 

23 

65 

7 

40 

11 

09 

Everett     street,     macadamizing,     new     side- 
walks :  — 

Labor $468  39 

Teaming        .  .  .  .  18  L   15 

Gravel  ....  69  00 


Faneuil  street,  macadamizing,  repairs  :  — 

Labor $119  25 

Teaming        .  .  .  .         283  50 

Gravel  ....  4  75 

Stone 421  50 

Nonantum  street,  repaving  gutters,  new  gravel 
sidewalks,  general  repairs  :  — 
Labor  ..... 
Teaming        .... 
Gravel 
Carting  .... 


Amount  carried  forward, 


$32,804  90 


$286  13 


2,368  76 


718  54 


w  gravel 

$459  16 
318  97 
142  72 
300  00 

1,220  85 

$5,423  28 
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Amount  brought  forward, 

Parsons   street,   macadamizing   (N.  Beacon  to 
Faneuil  street),  resetting  edgestone,  paving 
repairs  :  — 

Labor $518  00 

Teaming        ....  785  50 

Gravel           .          .          .          .  17  20 


gutters. 


Sparhawk  street,  setting  new  edgestone,  and 
paving  gutters,  new  gravel  and  brick  side- 
walks, general  repairs  :  — 

Labor $250  05 

131    74 

137  50 

40  00 

130  58 

58  23 

26  80 


Teaming 
Brick   . 
Gravel 
Pavers'  bills 
Stone  . 
Edgestone 


Repairing  streets,  not  mentioned  elsewhere  :  — 
Labor $3,748  69 


Teaming 

Sawing  and  planing 

Naphtha 

Gravel 

Lime     . 

Stone   . 

Blocks 


4,160  56 

5  50 

10  60 

531  32 

1  15 

1,552  87 

46  60 


Edgestones,  sidewalks  and  gutters,  not  men- 
tioned elsewhere  :  — 

Labor $291  21 

Teaming        .          .          .          .  99  00 

Brick 55  00 

Edgestone     ....  432  93 

Carting          .          .          .          .  430  10 


Fences  and  plank-walks,  not  mentioned  else- 
where :  — 

Labor $1,003  10 

Teaming        .  .  .  .  212  35 

Lumber  and  nails  .  .      1,332  89 


Amount  carried  forward, 


15,423  28 


1,320  70 


774  90 


10,057  29 


1,308  24 


2,548  34 
$21,432  75 
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Amount  br 
Retaining-vvalls 
Labor  . 
Teaming 

'ought  forward, 

•  •                   •                   • 

•  •                   •                   • 

•  *                   •                   * 

•  •                   •                   • 

$54  30 
25   11 

$21,432  75 
79  41 

Snow  :  — 
Labor  . 
Teaming 

$821  65 
271  70 

Sprinkling  Streets. 

Cambridge     street,       Washington 

street  to  bridge         .  .  .    $1,036  27 

Chestnut  Hill  avenue  to  Beacon 
street ;  Beacon  street  to  Brook- 
line  line  .....         653  40 

Western  avenue  .  .  .  .  922  56 

Market  street        .  .  .  .         508  20 

Washington  street,  Oak  square  to 

Brookline  line  .  .  .         931  00 

Parsons  street      .          .          .          .  221   73 

Brighton  avenue ;  Harvard  ave- 
nue ;  Cambridge  street ;  Chest- 
nut Hill  avenue  ;  Beacon  street ; 
Washington  street ;  Tremont 
street ;  Englewood  avenue  ;  Win- 
ship  street ;  Parsons  street ; 
Sparhawk  street ;  Union  street ; 
Lake  street ;  North  Beacon 
street ;  North  Harvard  street ; 
Franklin  street ;  South  street ; 
Gordon  street ;  Kendrick  street ; 
Nonantum  street ;  Oakland 
street ;  Brooks  street ;  Market 
street ;  Western  avenue,  Lincoln 
street 3,872  75 


1,093  35 


8,145  91 


751  42 
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MISCELLANEOUS. 

Advertising,  subscription  for  daily  "Journal," 

etc.  ........ 

Arnold,  Joseph,  use  of  land  on  Park  street, 

West  Roxbury,  for  drainage 
Boston  District  Telegraph  Co. 
Building  foundation  for   crusher   and   engine 

house,  Brighton  .... 

Damages  from  blasting  in  Brighton 
Farrell    Foundry    &   Machine    Co.,    for   new 

crusher      .  .  '       . 

Horses,  carts,  harnesses,  and  repairs 
Horse-keeping  in  East  Boston  and  West  Rox 

bury  ...... 

Maps    ....... 

Plans  for  office      ..... 

Repairs  on  stables,  sheds,  wharves,  etc. 
Repairs   on   engines,  steam  and  street-rollers 

etc.  ....... 

Street  signs  and  numbering    . 

Stationery  and  printing 

Salary  of  Superintendent,  from  April  8,  1886 

to  Jan.  1,  1887  .... 

Salary  of  Acting  Superintendent,  from  Jan.  1 

1886,  to  April  7,  1886 
Salary  of  Deputy  Superintendent,  from  April  8 

1886,  to  Jan.  1,  1887 
Salaries  of  office  clerks  .... 

Sundries        ...... 

Tools,  tool  repairs,  etc. 

Telephones,  expense  of,  etc.  . 

Use  of  land  on  Dan  forth  street 

Williams,  J.  W.,  use  of  land  on   Burrough 

street         ...... 

Wharfage,  City  Proper 

"  and  rents,  South  Boston 

"         East  Boston  .... 

"         Charlestown 
Stock   .  .  .  .  . 


1379  61 


75 

00 

25 

65 

1,977 

59 

215 

01 

7 

750 

00 

7,300 

80 

489 

53 

14 

00 

1,439 

01 

1,022 

79 

4,786 

72 

2,026 

48 

1,676 

91 

3,088 

89 

!     911 

13 

2,702 

77 

11,208 

28 

292 

80 

10,901 

59 

847 

34 

100 

00 

s 

130 

00 

289 

20 

751 

65 

315 

00 

35 

10 

6,165 

93 

$59,918 

78 
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GRADE    DAMAGES. 


Awards    of  the  Committee  on  Claims 
Court,    exclusive  of  those  paid  out  of 
tions  :  — 

Barry,  Walter,  injuries 
Crowley,  John  PI.,  damage  to  sleigh 
Collins,  Mary  J.,  injuries 
Carey,  Jeremiah,  grade  damages     . 
Cogan,  William  T.,  grade  damages 
Child,  Edward  Lee,  grade  damages 
Kenney,  J.  E.,  damage  to  sleigh    . 
McAdams,  Sarah  C,  grade  damages 
Merrill,  Lucy  E.,  injuries 
Reardon,  Catherine  E.,  injuries 
Sharp,  Margaret  G.,  grade  damages 
Simpson,  Hannah,  injuries 


and  executions    of 
Special  Appropria- 


$100  00 

20  00 

374  90 

3,000  00 

1,250  00 

2,163  73 

11  92 

625  00 

1,106  93 

154  20 

625  00 

150  00 


$9,581   68 

RECAPITULATION. 

City  Proper            ...                             .    $218,976  04 

Roxbury        ... 

.      106,872  33 

West  Roxbury 

70,232  35 

Dorchester 

90,877  80 

South  Boston 

50,625  10 

East  Boston 

26,960  95 

Charlestown 

32,804  90 

Brighton 

30,751  42 

Miscellaneous 

59,918  78 

Grade  damages 

9,581  68 

Total  Expenditure  of  Paving  appropriation     . 

Total  charged  to  the  appropriation  for  Beacon 
street  and  Brook  line  avenue 

Total  charged  to  the  appropriation  for  Boylston- 
street  extension  ..... 

Total  charged  to  the  appropriation  for  Har- 
rison avenue       ...... 

Total  charged  to  the  allowance  from  appropri- 
ation for  Staniford-street  extension 

Total  charged  to  the  allowance  from  the  appro- 
priation for  Kneeland-place  extension,  now 
Whit  more  street         ..... 


$697,601  35 

237,618  85 

9,500  76 

25,000  00 

500  00 

890  92 


Amount  carried  forward, 


1,111  88 
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Amount  brought  forward, 

Total  charged  to  the  Humboldt-avenue  appro- 
priation    ....... 

Total  charged  to  the  Linden-park  extension 
appropriation     ...... 

Total  charged  to  the  Arnold-street  appropria- 
tion ....... 

Total  charged  to  the  Massachusetts-avenue  ap- 
propriation 

Total  charged  to  Chelsea  street,  Charlestown, 
appropriation     ...... 

Total  charged  to  appropriation  for  the  Improve- 
ment of  Saratoga  street,  and  other  streets  in 
East  Boston      ' .  .  .  ... 

Total  charged  to   appropriation  for  A  street 
South  Boston     ..... 

Total  charged  to   appropriation  for  B  street 
South  Boston     ..... 

Total  charged  to  appropriation  for  the  improve- 
ment of  Q  street,  South  Boston  . 

Total  charged  to  appropriation  for  Ninth  street 
South  Boston     ..... 

Total  amount  of  expenditures 


$971,111  88 
32,723  24 

6,859  97 
23,000  00 
78,614  30 
20,000  00 

6,359  61 
7,929  07 
12,639  25 
3,372  76 
8,252  93 
1,170,863  01 


Balance  on  hand,  January  1,  1886, 

of  Paving  appropriation    .  .$51,467  41 

Extra  appropriation  in  March  .  35,000  00 
Amount  appropriated  for  financial 

year 700,000  00 


Total  expenditures  charged  to  Pav- 
ing appropriation 

Balance  on  hand,  Jan.  1,  1887 


$786,467  41 
697,601  35 


,866  06 
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Special  Appropriations. 


Beacon  street  and  Brookline  ave- 
nue, raising  grade 

Boylston-street  extension  .... 

Harrison  avenue,  repaving    .   .   . 

Staniford-street  extension  l  .    .   . 

Whitmore  street  2 

Humboldt  avenue 

Linden-park  extension 

Arnold  6treet 

Massachusetts  avenue 

Chelsea      street,       Charlestown, 
repaving 

Saratoga  street,  and  other  streets 
in  East  Boston,  Improvement  of 

A  street,  South  Boston  3   .   .    . 

B  street,  South  Boston  *    .    •  . 

Q  street,  South  Boston  .... 

Ninth  street,  South  Boston  .   . 


Loans. 


$350,000  00 

150,000  00 

25,000  00 

500  00 

890  92 

36,000  00 

22,000  00 

23,000  00 

90,000  00 

20,000  00 

40,000  00 
8,360  75 
14,000  00 
20,000  00 
10,000  00 


Balance,   Jan. 
1,  1886. 


$29  42 


7  97 


Expenditures. 


$237,618  85 

9,500  76 

25,000  00 

500  00 

890  92 

32,723  24 

6,859  97 

23,000  00 

78,614  30 

20,000  00 

6,359  61 
7,929  07 
12,639  25 
3,372  76 
8,252  93 


Balances,  Jan. 
1,  1887. 


5112,410  57 
140,409  24 


3,276  76 
15,140  03 

11,393  67 


33,640  39 
431  68 

1,360  75 
16,627  24 

1,747  07 


1  Allowed  from  appropriation  to  put  street  in  safe  condition. 

2  Allowed  from  appropriation  for  Kneeland-place  extension. 

3  Transferred  from  B  street,  $1,360.75. 

4  Transferred  to  A  street,  $1,360.75. 


The  amount  of  bills  for  edgestone,  constructing  sidewalks, 
manure,  etc,  lodged  with  the  City  Collector  during  the  year 
was  $27,120.99. 

The  amount  paid  into  the  City  Treasury  during  the  same 
period,  and  credited  as  having  been  paid  in  by  the  Paving 
Department  on  account  of  work  done  by  said  department, 
was  $24,001.24. 
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STREETS  NUMBERED   DURING  THE   YEAR 
ENDING   DEC.    31,    1886. 

City  Proper. 

Mason  street. 
Troy  street. 

Sections  of  Beacon,  Boylston,  Chapman,  Commercial,  Con- 
cord, South  and  Union-park  streets. 

Roxbury. 

Crawford  street. 

Quincy  street. 

TVyman  street. 

Sections  of  Auburn,  Dennis,  Elmore,   Gilbert,  Lamartine, 

Mt.    Pleasant    avenue,    New    Heath,    Phillips,    Pynchon, 

Savin,  Tremont  and  AVeston  streets. 

West  Roxbury. 

Alfred  street. 
Brookside  avenue. 
Burr  street. 
Chestnut  avenue. 
Elm  street. 
Hoi  brook  street. 
Nelson  street. 
Orchard  street. 
Thomas  street. 

Sections  of  Boylston,  Green,  Lamartine   and   Spring  park 
streets. 

Dorchester. 

Ashland  street. 
Abbott  street. 
Arcadia  straet. 
Chickatawbut  street. 
Dix  street. 
Erie  street. 
Elm  street. 
Hancock  street. 
Harvard  street. 
Linden  street. 
Mill  street. 
Milton  avenue. 
Mi  not  street. 
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Olney  street. 

River  street. 

Richmond  street. 

Savin  Hill  ave. 

Trull  street. 

Taylor  street. 

Wales  st. 

Sections  of  Charles,  Commercial,  and  Washington  streets. 

Brighton. 

Allston  street. 
Bigelow  street. 
Farrington  street. 
Gardner  street. 
Lincoln  street. 
North  Beacon  street. 
Shepard  street. 
Ware  street. 
Wicklow  street. 
Waver  ley  street. 
Winship  street. 
Washington  street. 

South  Boston. 

C  street. 

Sections  of  East  Fourth  and  East  Fifth  streets. 

Charlestown. 
Sections  of  Chelsea  and  Gray  streets. 

East  Boston. 
Sections  of  Marion  and  Meridian  streets. 
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Schedule  showing  to  whom  and  for  what  purposes  the  amount  expended, 
by  the  Paving  Department  has  been  paid,  excluding  those  paid  under 
the  Special  Appropriations. 


Abbott,  Jas.  E.,  veterinary  surgeon 

Adams  Bros.,  cotton-waste 

Aldrich,  A.  P.,  &  Sons,  grain  . 

Allston  Mach.  Works,  repairs  on  engines,  etc 

Ame  &  Co.,  standard  food 

American  Lub.  Oil  Co.,  grease,  etc 

Anderson,  Peter,  gravel  . 

Anthony,  Benj.  F.,  machinist  . 

Appleton,  Tompson,  &  Co.,  commercial  ship. 

Arnold,  Joseph,  use  of  land 

Attredge,'  Michael,  teaming 

Austin,  Wm.  R.,  Est.  of,  erecting  fence 

Ayer,  Caleb  R.,  concrete  paving 

Ayers,  M.  D.,  lumber 

Bacon  &Tarbell,  carriage-hire 

Baldwin  &  Emerson,  flagging,  etc. 

Baldwin  &  McCarthy,  carriage  mTs 

Bamrick,  John  T.,  teaming  and  filling 

Bancroft,  J.  V.,  sprinkling  streets  . 

Barber  Asphalt  Paving  Co.,  asphalting 

Bany,  Walter,  Award  of  Com.  on  Claim 

Barry,  James,  teaming     . 

Bartlett,  C.  L.,  rubble  and  teaming 

Barry,  Thomas,  teaming  . 

Baxter  &  Sanborn,  clothing,  etc. 

Bell,  John,  &  Co.,  hay,  etc. 

Berrigan,  Patrick,  teaming 

Boynton,  G.  W.,  painter  . 

Boyd,  John  S.,  plumber  . 

Bragg  &  Ford,  wheelwrights  . 

Breck,  Jos.,  &  Sons,  plows,  etc. 

Bradley,  John,  teaming    . 

Brennan,  Edward,  teaming 

Brennan,  Michael,  teaming 

Brine  &  Xorcross,  satchels 

Brophy,  Michael,  teaming 

Brown,  Nelson  H.,  clock 

Brownlow,  J.,  carting 

Bromley,  Geo.,  charts 

Bryan,  John,  teaming 

Brown  &  Mcintosh,  gravel 

Brookline  Gas  Light  Co.,  gas  . 

Brooks,  Henry,  &  Co.,  hardware,  etc 

Buckley,  Mary,  filling  and  teaming 

Bryant,  John,  carriage  mYg    . 

Bullard,  F.  J.  R.,  paver's  bill  . 

Burditt&  Williams,  hardware 

Burk  Bros.,  rubble   . 

Burnett,  M.  J.,  teaming  . 

Burnham,  L.  G.,  &  Co.,  coal    . 

Burt,  J.  H.,  &Co.,  lumber 

Burns,  Patrick,  teaming  . 

Burns,  P.  A.,  cotton  cloth 

Amount  carried  forward, 


list 


$3  00 

6 

00 

373 

60 

13G 

30 

30 

00 

2 

36 

32 

25 

2,267 

28 

8 

00 

75 

00 

282 

00 

30 

00 

918 

91 

2,432 

07 

6 

00 

1,924 

12 

40 

10 

1,669 

50 

150 

00 

225 

(JO 

100 

00 

157 

50 

496 

00 

3 

00 

1 

75 

613 

32 

111 

75 

20 

90 

3 

00 

673 

00 

205 

23 

344 

75 

259 

25 

268 

75 

5 

25 

247 

00 

7 

00 

8 

00 

14 

00 

88 

25 

9,606 

59 

76 

47 

178 

42 

107 

50 

3 

00 

50 

76 

3 

02 

4 

85 

82 

50 

168 

85 

180 

19 

649 

75 

8 

25 

$25,359 

34 
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oils 


goods 


Amount  brought  forward, 
Burrill,  S.  jr.,  saw-filer    . 
Butcher's  Slaughtering  &  Melt.  Asso 
Berry  &  Furguson,  lime  and  cement 
Berry,  J.  &  J.,  &  Co.,  house  numbers     . 
Behan,  John,  teaming       .... 
Bird,  J.  A.,  &  W.,  &  Co.,  paints,  etc. 
Bishop,  Robert,  cotton-waste 
Blake  &  Co.,  use  of  horse  and  teaming    . 
Blaney,  Brown,  &  Co.,  grain   . 
Blakemore,  W.  B.,  gravel 
Bly,  Chas.  L.,  telephone  repairs 
Bonner,  Daniel,  teaming 
Bolles,  Matthew,  gravel  and  paving-stones 
Bonner,  Dennis,  teaming 
Bonner,  Patrick,  teaming 
Bonner,  Michael,  teaming 
Bonner,  James,  teaming  .... 
Born,  Charles,  use  of  horse 
Boston  &  New  York  Rubber  Co.,  rubber 
Boston  &  Albany  R.R.  Co.,  freight  bill 
Boston  "  Daily  Advertiser,11  advertising 
Doston  District  Telegraph  Co.,  messenger  service 
Boston  "  Courier,11  advertising 
Boston  "Evening  Record,11  advertising 

Boston  Gas  Light  Co.,  gas 
Boston  "  Post,11  advertising 
Boston  "  Transcript,11  advertising    . 

Boston  Wharf  Co.,  rent  of  land 

Bowen,  D.  W.,  hand-stamps    . 

Cain,  Patrick,  teaming     . 

Campbell,  F.,  teaming     . 

Cain,  T.  F.,  teaming 

Campbell  Bros.,  grain,  etc. 

Caldwell,  F.  &  K.  W.,  wheelwrights 

Callahan,  E.,  blacksmith 

Calnan,  P.  J.,  sprinkling  streets 

Cameron,  W.  C,  Carriage  MTg  Co. 

Cannon,  John,  pick-handles,  etc. 

Carey,  Jere.,  grade  damages  . 

Carey,  Michael,  teaming 

Carberry.  W.  H.,  iron  castings 

Carr,  Wm.,  teaming 

Carroll,  Chas.  H.,  plumber 

Cape  Ann  Granite  Co.,  paving  blocks 

Callahan,  N.,  &  Co.,  wheelwrights  . 

Carter,  Carter,  &  Kilham,  druggists 

Carter,  Harris.  &  Hawley,  druggists 

Carter,  Rice,  &  Co.,  paper 

Carey,  Michael,  teaming  . 

Carbis,  Geo.,  teaming 

Chadwick  &  Stillings,  sods.  etc. 

Charlestown  "  News,11  advertising  . 

Charlestown  "  Enterprise,11  advertising 

Child,  Edward  Lee,  Grade  damages 

City  of  Boston  — 

Cochituate  Water-Works,  water 
Mystic  Water- Works,  water 


$25,359  34 

1  60 

6  00 

9  55 

79  25 

24  00 

56  85 

29  25 

658  00 

405  00 

96  45 

71  35 

195  00 

112  55 

436  75 

1,424  25 

49  50 

433  50 

70  00 

27  10 

41  60 

16  00 

24  70 

6  00 

83  58 

31  50 

13  75 

15  63 

145  00 

5  50 
128  00 
331  50 

95  00 
370  12 

35  00 
352  90 
422  17 

35  25 

27  00 

3,000  00 

115  00 

1,785  60 

338  00 

6  50 
26,339  71 

58  01 
100  06 

21  25 
3  63 
8  75 

27  50 

94  00 
2  00 

12  00 
2,163  73 

7,051  95 
232  60 


Amount  carried  forward, 


$73,085  78 
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Amount  brought  forward, 
Chilson  Furnace  Co.,  stove  repairs 
Clark,  Enoch  J.,  painter  . 
Coates,  C.  J.,  paver 

Cochnower,  G.  F.,  &  Co.,  iron  and  steel 
Coffey,  Jas.,  teaming 
Cogan,  Joseph,  harness-maker 
Cogan,  W.  T.,  grade  damages 
Collins,  Jas.,  teaming 
Collins,  Mary  J.,  damages 
Collins,  Michael,  blacksmith    . 
Collins,  P.  S.,  &  Co.,  blacksmith 
Con  dry,  Patrick,  teaming 
Connell,  Austin  H.,  hay,  grain,  and  straw 
Connors,  Margaret,  teaming    . 
Connors,  Thos.,  teaming 
Conroy,  Patrick,  teaming 
Conway,  Michael,  wheelwright 
Cook  &  Handy,  sprinkling  streets 
Cook  &  Wood,  hardware 
Corbett,  John,  teaming    . 
Corbett,  J.  J.  teaming 
Corcoran,  Nicholas,  teaming    . 
Corliss,  Patrick,  teaming 
Corr  &  O'Brien,  advertising     . 
Corrigan,  P.,  wheelwright 
Costello,  M.  W.,  stoves,  etc.    . 
Costello,  P.  H.,  stoves,  etc. 
Coughlin.  T.  J.,  stove  repairs 
Craffey,  Martin,  blacksmith     . 
Crafts,  Henry,  Sons,  brick,  cement,  etc. 
Cram,  D.  H.,  filling 
Crooker,  C.  B.,  teaming  . 
Crosby,  Sumner,  &  Son,  grain,  etc. 
Crowley,  John,  teaming  , 
Crowley,  John  C,  gravel,  cinders,  etc 
Crowley,  John  H.,  Award  Committee  on  Clai 
Crowley,  Cornelius,  teaming   . 
Cuddihy,  J.  J.,  drain-pipe,  and  flagging 
Cunnihan,  Michael,  teaming    . 
Cunningham,  M.,  wheelwright 
Cunningham  T.,  teaming 
Curley,  John,  blacksmith 
Curry,  John  E.,  blacksmith 
Curtis.  A.,  sprinkling  streets   . 
Curtis  &  Pope,  lumber  and  bricks 
Cutter,  D.  J.,  coal    . 
Cutter.  W.  B.,  paints,  etc. 
Daly  Peter,  teaming 
Danielson,  Gustof,  wheelwright 
D'Arcy,  M.  F.,  sprinkling  streets 
Darling  &  Stebbins,  coal  . 
Davern,  William,  gravel 
Davern,  W.  T.,  teaming  and  filling 
Davis,  Michael,  teaming  . 
Dean  &  Co.,  coal   . 
Dean,  B.  W.,  teaming 
Dearbon,  C.  E.,  lumber    . 

Amount  carried  forward, 


ms 


$73,085  78 

1 

55 

11 

00 

2,057 

65 

356 

56 

90 

00 

7 

50 

1,250 

00 

736 

50 

374 

90 

61 

50 

66  50 

.   400 

50 

3,433 

73 

136 

50 

705 

00 

79 

50 

20 

00 

2,015 

00 

50 

59 

207 

50 

273 

00 

88 

50 

386 

00 

7 

00 

3 

75 

44 

10 

65 

35 

6 

50 

16 

75 

5,097 

01 

880 

67 

18 

75 

.  129 

36 

70 

00. 

3,835 

57 

20 

00 

202 

75 

1,490 

78 

102 

00 

3 

00 

7 

50 

41 

20 

97 

74 

13 

00 

5,240 

81 

169 

75 

178 

43 

272 

25 

30 

21 

1,293 

33 

251 

24 

143 

50 

870 

00 

43 

75 

283 

55 

701 

51 

1,307 

46 

$108,833  83 
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Amount  brought  forward, 
Deacy,  Cornelius,  teaming 
Dennis,  A.  A,,  teaming     . 
Devine,  Win.,  teaming 
Dennehy,  Wm,,  teaming  . 
Derregan,  Thos.,  teaming 
Desmond,  C.  J.,  filling     . 
Devine,  John,  teaming 
Deveney,  Pat.  F.,  teaming 
Devlin,  P.  &  J.,  pavers 
Dewey,  F.  O.  &  Son,  lanterns,  etc. 
Devenev,  Peter  F.,  teaming 
Devlin,  Roger,  paver 
*<  Dial,"  The,  subscription 
Dinneen,  Robt.,  teaming  . 
Dobbratz,  F.,  blacksmith 
Dodge,  Haley,  &  Co.,  iron  and  steel 
J)ohert}%  Owen,  teaming. 
Doherty,  Daniel,  teaming 
Dolan,  John,  horse-shoeing 
Donnellan,  Michael,  gravel  and  teaming 
Donnellan  &  Lawton,  teaming 
Donlan,  Michael,  teaming 
Dolan,  Terrance,  teaming 
Donovan,  John,  teaming 
Donlan,  Anthony,  teaming 
Doody,  Dennis,  teaming 
Dooley,  Patrick,  teaming 
Doonan  &  Tileston,  teaming 
Doonan,  James,  teaming,  and  sprinkling 
Donovan,  J.,  glazing 
Dorchester,  Gas-Light  Co.,  gas 
Donovan,  Timothy,  teaming 
Dorchester  Carriage  Co.,  carriage  repaii 
Dorr,  George,  teaming     . 
Dowd  Bros.,  horse- shoeing 
Downer,  F.  E.,  oils,  etc. 
Downer  Kerosene  Oil  Co.,  oil 
Downey,  M.  E.,  harness-maker 
Dowling,  James,  gravel 
Downey,  John,  teaming 
Downey,  James,  filling  and  gravel  . 
Doyle,  Patrick,  teaming 
Doyle,  Dennis,  teaming 
Doyle,  John,  teaming 
Doyle,  John  J.,  teaming  . 
Doyle,  L.,  wheelwright 
Duddy,  Daniel,  blacksmith 
Dunbar,  George,  &  Co.,  shovels  etc. 
Dundon  Bros.,  machinists 
Dunn,  Patrick,  teaming    . 
Eddy,  Otis,  lumber 
Emerson,  Moses,  horse     . 
Emery,  James,  wheelwright     . 
Emond  &  Q.uinsler,  Carriage  Manufactui 
Evans,  Marshall,  gravel 
Fairbanks,  J.  L.,  &Co.,  stationers  . 
Fallon,  Daniel,  teaming 

Amount  carried  forward, 


streets 


ers 


$108,833  83 

46  50 

6  00 

3  00 

118  50 

118  50 

18  79 

237  00 

132  50 

1,367  58 

362  12 

517  50 

1,396  05 

2  50 
416  00 

52  25 

144  63 

477  25 

4,974  75 

246  65 

1,933  77 

75  00 

194  25 

148  50 
159  25 
730  70 
189  00 
213  25 
707  40 

2,835  05 

5  00 

83  32 

150  00 

16  00 
453  50 
449  90 

21  01 
23  95 

3  80 

149  85 
79  00 

146  25 
72  00 

87  00 
172  50 

151  50 
10  00 

88  25 
42  38 

17  32 
196  50 
109  72 
325  00 

2  35 

233  60 

616  35 

9  00 

31  50 

$130,404  62 
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Amount  brought  forward, 
Fallon,  Thomas,  teaming 
Fallon,  John  D.,  teaming 
Fallon,  Michael,  teaming 
Fallon,  Patrick,  teaming 
Fallon,  Winnie,  teaming 
Farrel  Foundry  and  Manufacturing  Co.,  engine  repairs 
Faxon,  Williams,  &  Faxon,  hay,  etc. 
Feeney,  John,  teaming     . 
Fenno,  J.  P.,  &  Co.,  grain,  etc. 
Ferry  Dept.,  "  City  of  Boston, "  tickets 
Finneran,  William,  teaming,  sprinkling  street 
Finnerty,  J.  H.,  teaming 
Finnerty,  Patrick,  teaming 
Finnerty,  Patrick,  teaming 
Flaherty,  Matthew,  gravel 
Flitner,  J.  H.,  &  Co.,  rope 
Flynn,  J.,  teaming 
Fogerty,  E.  S.,  paving  and  teaming 
Ford,  Mrs.  Elizabeth,  filling     . 
Foster,  E.  A.,  bricks 
Foster,  O.  S.,  bricks 
Fowle,  Geo.  W.,  use  of  land    . 
Frost  &  Adams,  tracing  paper 
Fuller,  Nath.,  teaming     . 
Fuller,  S.  W.,  lumber 
Gallagher,  Ed.,  teaming  . 
Gallagher,  J.  H.,  gravel  . 
Gallagher,  Jas  T.,  teaming 
Gallaghan,  Jas.,  gravel  and  teamin 
Galvin,  Michael,  teaming 
Galvin,  William,  teaming 
Galvin,  J.  W.,  teaming    . 
Gammon,  J.  E.,  carriage-manufacturer 
Gately,  J.  B.  F.,  teaming 
Gately,  Bridget,  teaming 
Gately,  John  M.,  teaming 
Gatelv,  John,  teaming 
Gately,  Thomas,  teaming 
General  printing  account 
Gifford,  E.  H.,  blacksmith 
Gill,  J.  A.,  filling     . 
Gillette,  E.  A.  &  Sons,  lumber  . 
Gilligan  Bros.,  teaming  . 
Gilligan,  William,  teaming 
Gilligan,  Michael,  teaming 
Gilman,  C.  H.,  paints,  oil,  etc. 
Gillespie  &  Pierce,  coal     . 
Glennon,  John,  teaming  . 
M  Globe  "  Newspaper  Co.,  advertisin 
Goldie,  John,  repairing  fences 
Good,  M.  H.,  teaming 
Good,  John,  teaming 
Gore,  H.,  &Co.,  pavers    . 
Gore,  F.  S.,  paver     . 
Gorman,  M.,  files 
Goddard,  E.  W.,  cooper  . 
Gormley,  John,  sprinkling  streets,  gravel  and  teaming 

Amount  carried  forward. 


$130,404  62 

3  00 

234  50 

40  50 
177  00 
121  50 
822  11 

1,010  76 
135  00 
196  45 

15  00 
2,259  45 

702  00 

236  75 

91  75 

18  75 

6  63 

3  00 
153  83 
411  75 
530  79 

2,329  53 
106  45 
13  50 
171  00 
286  26 
112  50 

1,452  26 
329  00 
528  49 
101  75 
101  00 
342  25 

4  25 
6  75 

195  00 

118  50 

69  00 

4  50 
269  96 

41  86 
56  75 
30  00 

858  40 
534  50 
589  90 

16  00 
72  15 
79  75 
75  75 
56  74 

155  50 

66  00 

10,548  12 

606  14 

10  45 

5  00 
503  32 


$158,423  42 
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City  Document  No.  16. 


Amount  brought  forward, 
Grant,  J.  A.,  ankle-boots. 
Grace,  Patrick,  sprinkling  streets     . 
Gray,  James,  teaming      .... 
Griffin,  T.,  teaming  ..... 
Griffith,  William,  damage  to  carriage 
Gurney,  James,  &Co.,  iron-founders 
Hagerty,  William,  teaming 
Hale,  Alfred,  &  Co.,  rubber  goods   . 
Haley,  Michael,  filling  and  teaming 
Hall,  A.  A.,  sprinkling  streets  and  teaming 
Hall,  Louis,  use  of  horse  .... 
Ham  &  Carter,  flagging  pipe  and  cement 
Hannon,  William,  teaming 
Harkins,  Edward,  oils       .... 
Harmon,  John  W.,  levels  ... 

Hart  Patrick,  sprinkling  streets  and  teaming 
Hart,  William  H.,  rent     .... 
Hartford  Steam-boiler  I.  &Ins.  Co.,  inspecting 
Hassett,  Thomas,  teaming 
Hathaway  &  Woods,  hay  .... 
Hayes,  Patrick  J.,  teaming 
Haynes,  George,  &Son,  stove  repairs 
Healy,  P.,  wheelwright    .... 
Hendrick,  J.  W.,  &  Co.,  hammer-handles 
Herlihy,  Dennis,  teaming 
Herlihy,  Michael,  teaming  and  gravel 
Higgins,  John,  teaming   .... 
Higgins,  P.,  meal     ..... 
Hill  &Langtry,  harness-makers 
Hobbs,  Samuel  &  Co.,  stationers     . 
Hobbs   George  W.,  hardware  . 
Holland,  John,  teaming   .... 
Hosmer,  Crompton,  &  Hammond,  hay,  etc. 
Homer,  J.  W.,  filling       .... 
Horan  Bros.,  hardware     .... 
House  of  Industry,  stationery  and  edgestones 
Howe,  G.  S.  &  W.  F.,  teaming 
Hunt,  H.  C,  &  Co.,  belting      . 
Hyde  &  Co.,  stationery      .... 
Jamaica  Plain  Gas-Light  Co.,  gas    . 
Janse,  Mrs.  Johanna,  teaming 
Jenny  M'fg  Co.,  naphtha 
Johnson,  Jas.,  sand  ..... 
Johnson,  T.,  riling  horses1  teeth 
Jordan,  H.  G.,  coal  ..... 
"  Journal  "  Newspaper  Co.,  advertising  . 
Kay,  H.  E.,  horse-shoeing 
Keane  Bros.,  blacksmiths 
Kelly,  Hannah,  teaming 
Kelly,  Jas.,  teaming         .... 
Kelly,  Bridget,  teaming 
Kelly,  John  F.,  teaming,  gravel,  and  sand 
Kelly,  John,  teaming      .... 
Kelly,  Patrick,  teaming   .... 
Kelly,  Thomas,  teaming 
Kelly,  Martin,  teaming  .... 
Kelly,  Mrs.  Patrick,  teaming  . 

Amount  carried  forward, 


boiler 


$158,423  42 

2  25 
3,108  88 

100  50 
7  00 
4  50 

306  48 

21  00 

4  69 
238  50 

4,914  03 

3  00 
3,838  85 

612  60 

67  25 

10  50 

2,649  00 

751  65 
10  00 
24  00 

485  36 

156  25 

2  40 
.105  67 

15  70 
154  50 
741  95 

22  50 

3  25 
64  36 

473  27 

14  00 
153  00 
878  52 

15  00 

5  12 
15.514  39 

289  50 
42  33 
15  00 

40  47 
156  00 

87  50 
1,305  97 

6  00 
523  07 

41  38 
61  45 

145  38 

153  00 
201  00 

154  50 
5,070  39 

538  25 
67  00 
110  50 
173  50 
129  00 

$203,214  53 


Eeport  of  Superintendent  of  Streets. 
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Amount  brought  forward, 
Kendall  &  Co..  crushed  stone  . 
Kenneally,  John,  filling  and  teaming 
Kennard,  John  F.,  services  on  telephone 
Kennedy  &  Murphy,  harness-makers 
Kenney,  J.  E.,  Award  Com.  on  Claims 
Kennedy,  Thos.,  harness-maker 
Kenny,  Thomas,  grain,  etc. 
Kenny,  James,  teaming  . 
Keyes,  Edmund,  oil  and  grain 
Keyes,  Jas.,  storage 
Kiernan,  Michael,  teaming 
Kilroy,  Michael,  teaming 
Kilroy,  Thomas,  teaming 
Kilroy,  Thomas,  jr.,  teaming    . 
King,  E.  &  F.,  &  Co.,  paints,  oil,  etc. 
King,  Noah,  gravel  .... 
King,  J.  A.,  tilling  and  gravel 
Kittredge,  C.  F.,   one-half  cost  of  sidewalk 
Lafferty,  Michael  A. 
Lally.  Patrick,  &  Co.,  carriage  nffg 
Lally,  Thomas,  teaming  . 
Lappen,  O.  &  Co.,  wooden-ware,  etc. 
Lappen,  J.  E.,  &Co.,  wooden-ware 
Laughlin,  Thomas,  &  Son,  pat.  blocks 
Lawton,  Thomas  H.,  stone  and  teaming 
Leach,  Patrick,  building  retaining-wall 
Leary,  Daniel,  teaming    . 
Leary,  L.  F.,  teaming 
Leatherbee,  John  W.,  lumber 
Linnehan,  Charles,  carting  snow 
Lillyman,  Frank  G.,  veterinary  surgeon 
Libby,  A.  A.,  &  Co.,  pavers     . 
Liertch,  T.,  teaming 
Lombard,  Bartholomew,  teaming    . 
Lombard,  Bros.,  paving-blocks 
Lombard,  Michael,  teaming,  etc. 
Lombard,  James  H.,  teaming  . 
Lunt,  James  W.,  mason  . 
Lyman,  A.  R.,  use  of  wagon    . 
Lynch,  Timothy,  teaming 
Lynch,  William,  teaming 
Magee  Furnace  Co.,  stove  repairs    . 
Martin,  John,  teaming 
Mahoney,  Patrick,  teaming 
Martin,  A.,  teaming 
Malonev  Michael,  teaming 
May,  Ellen,  teaming 
Maynard,  George  W.,  use  of  sleigh 
Manning,  Timothy  W.,  teaming 
Maguire,  W.  J.,  roofer     . 
MeMorrow,  John,  teaming 
Mc Morrow,  Patrick,  teaming  . 
McAuliffe,  C.  E.,  gravel  and  teaming 
McAuliffe,  Patrick,  teaming     . 
Mc  Adams,  Sarah  C,  grade  damages 
McBarron  &  Co.,  iron,  steel,  etc.     . 
McCann,  Bernard,  iron,  etc. 


$203,214  53 

2,150  67 

214  50 

100  00 
190  45 

11  92 
160  45 

40  78 
162  00 
552  23 

35  10 

54  00 
228  00 
530  25 
458  50 

101  88 
3  00 

2,8.97  88 
25  68 

127  75 
16  83 

157  00 
53  97 

110  33 
7  47 

332  11 

400  00 
12  00 

247  50 

488  88 
94  00 
14  00 
9,565  37 
11  75 
85  00 

709  47 
1.711  30 

146  50 
18  20 
14  50 
30  00 
91  50 
6  50 

124  50 
39  00 

327  00 

164  25 

98  50 

2  00 

•60  00 

62  83 

216  00 
430  50 
828  80 
188  25 
625  00 
146  62 

217  36 


Amount  carried  forward, 


$229,114  36 
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City  Document  No.   16. 


Amount  brought  forward, 
McCarthy,  John,  teaming 
McCullough,  Philip,  teaming  . 
McCarthy,  Timothy,  gravel  and  teaming 
McDonald,  John,  teaming 
McDonald,  John  W.,  superintendent 
McDonald,  Patrick,  teaming    . 
McDonald,  P.  F.  iron,  etc. 
McDowell  &  Hart,  harness-makers  . 
McDonnell  &  Sons,  paving-blocks    . 
McKeching,  Edward,  stove 
McKleney,  Wm.,  paver    .... 
McGuinness,  Patrick,  teaming 
McGovern,  James,  gravel  and  teaming   . 
McKenzie,  Charles,  harness-maker 
McLaughlin,  Andrew,  mason 
McLaughlin,  Hugh,  paver 
McLaughlin,  Edward,  paver    . 
McLaughlin,  Thomas,  sundry  bills 
McLaughlin,  J.  R.,  veterinary  surgeon    . 
McLaughlin,  Timothy,  teaming 
McMannns,  Thomas,  teaming 
McMurtry,  Alexander,  sprinkling  streets 
McNamara,  W.,  teaming 
McNultv,  James,  teaming 
McNulty,  Patrick,  teaming 
McNutt,  J.  J.,  oak  rolls 
McShane,  John,  teaming 
Meade,  Wm.,  carriage-manufacturer 
Means  R.  F.,  glazing        .... 
Meegan,  T.,  wheelwright 
Meehan,  P.,  gravel  .... 

Merrill,  Lucy,  E.,  execution,  Superior  Court 
Miley,  James  S.,  teaming 

Minton,  Thomas,  sprinkling  streets  and  gravel 
Mitchell,  George  F..,  furniture 
Mitchell,  George,  gravel 
Mitchell,  Luke,  teaming 
Morris,  John,  W.,  teaming 
Morrison,  Mary,  teaming 
Morton,  Charles,  dept.  superintendent 
Moses  T.  B.,  gravel 
Morss  &  Whyte,  gravel-screens 
Mullen,  Thomas,  water-cart  and  use  of  water-cart 
Mulloy,  J.  C,  veterinary  surgeon  . 
Mulrey,  John,  teaming    .... 
Mulrey,  T.  D.,  gravel      .... 
Murphy  &  Leavens,  horse-brushes 
Murphy,  Cornelius,  horse-hire  and  teaming 
Murphy,  James  A.,  teaming  and  filling 
Murray,  Eben,  teaming. 
Murray,  John,  teaming 
Murray,  P.  E.,  teaming   . 
Murray,  Jesse,  teaming    . 
Murray,  J.  J.,  teaming    . 
Nagle,  David,  wheelwright 
Nawn,  Hugh,  filling 

Amount  carried  forward, 


$229,114 

36 

5,273 

81 

138 

00 

7,131 

85 

326 

00 

3,088 

89 

101 

75 

447 

87 

92 

05 

2,259 

59 

6 

60 

2,020 

14 

136 

00 

869 

60 

17 

75 

28 

25 

1,688 

61 

1,554 

84 

90 

07 

3 

50 

124 

50 

634 

70 

1,170 

73 

189 

25 

42 

00 

269 

00 

9 

50 

181 

50 

324 

43 

5 

25 

46 

50 

6 

00 

1,106 

93 

61 

50 

5,524 

36 

3 

00 

96 

50 

157 

50 

175 

50 

60 

00 

3,613 

90 

46 

85 

26 

72 

567 

00 

119 

00 

143 

25 

5 

40 

79 

80 

534  50 

7,009 

34 

417 

00 

236 

50 

643 

00 

233 

00 

52 

50 

27 

00 

5,  346 

59 

$:'83,679  53 

Report  of  Superintendent  of  Streets. 
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Amount  brought  forward, 
Nawn,  Owen,  sprinkling  streets  and  gravel     . 
Newman,  A.  W.,  wheelwright  .... 

Newhall,  F.  E.  (Cashier  Nat.  Market  Bank),  gravel 
New  England  Telephone  &  Telegraph  Co.,  rental  Tele- 
phones etc.    .... 
Nicholas.  Stephen,  whitewasher 
N.Y.  &  Boston  Rubber  Co.,  rubber  hose 
Noonan,  Daniel,  teaming 
Norton,  James,  teaming 
Norton,  Lawrence,  teaming 
Nute,  Orsamus,  sprinkling  streets 
O'Brien,  &  Brannan,  pavers 
O'Brien,  Patrick,  teaming 
O'Brien,  F.  L.,  trough  for  stable 
O'Brien,  John,  teaming     . 
O'Brien,  Thomas,  teaming 
OX'onnell,  I).  M.,  carpenter     . 
O'Connell.  J.,  plumber     . 
O'Donnell,  S.  P.  &  Co.,  advertising 
Odorless  Excavating  Co.,  removing1  night-soil 
O'Keete,  Michael,  teaming,  use  of  cart 
O'Keefe,  Thomas,  teaming 
O'Learv,  Daniel,  teaming 
O'Learv,  Thomas,  teaming 
O'Neil  &  Money,  horse-shoeing 
O'Neil,  Margaret,  teaming 
O'Neil.  Mrs.  P..  teaming 

7  7  O 

O'Riorden,  P.,  teaming,  gravel,  etc 

O'Ronrke,  Frank,  &Co.,  blacksmiths 

O'Toole,  Patrick,  teaming 

Owens,  Terrance,  teaming 

Page  &  Harris,  use  of  buggy 

Page,  Chas.  J.,  gravel 

Paine,  B.  F.,  grocer 

Patterson,  W.  N 

Pay-rolls  . 

Pay  son  &  Co.,  pavers 

Payson,  T.  H.,  paver 

Peach,  William,  harness-maker 

Pearson  Cordage  Co.,  rope,  etc 

Peters,  Andrew  J.,  gravel 

Pierce,  F.  L.  &  Son,  masons     . 

Piggren  &  Madison,  painters  and  glaziers 

Piggren,  J.,  painter  and  glazier 

Poole,  W.  H.,  plumber     . 

Porter,  William,  teaming 

Porter,  William  K.,  horse  and  horse-hire 

Power,  William  J.,  harness-maker 

Proctor  &  Billings,  water 

Proctor  &  Drummey,  lumber 

Pulsifer,  Jordan  &  Pfaff,  paper 

Pulsifer,  R.  M.  &  Co.,  advertising 

Quigley,  \Y.  H  ,  sprinkling  streets 

Quinn,  William,  teaming 

Quirk.  D.  G.  OcCo.,  calkers 

Randall,  Goodale,  &Co.,  ship-chandlers 

Rankin,  Maxwell,  teaming 


, ,  gravel 


8283  679  53 

29,144  88 

4  00 

761  40 

357  20 

6  <»0 
269  21 
635  50 

93  25 
161  75 

3  33 
1,667  78 

90  00 
8  00 

199  75 

595  75 

197  30 

89  27 

7  50 
15  00 

166  50 
930  -lb 

71  00 
324  00 

3     50 

91  50 
66  00 

5,847  31 
149  25 
124  50 
205  50 

4  00 

90  00 

18  09 
15  15 

335,636  61 

1,905  17 

1,928  60 

95  80 

24  28 

218  00 

19  63 

5  25 
00 

18  00 
438  25 
383  00 
323  69 

15  00 
2,622  40 

16  18 
46  2d 

5  00 

114  00 

35  37 

1  20 
109  50 


Amount  carried  forward, 


$670,969  13 
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City  Document  No.  16. 


Amount  brought  forward, 
Ranlet,  D.  W.,  hay,  grain,  etc. 
Raw  son  &  Morrison,  machinist 
Ray,  John  A.,  wheelwright 
Raycroft,  Frank,  teaming 
Reagan,  John  J.,  teaming 
Reagan,  Thomas,  teaming 

Reardon,  Catherine  E.,  execution  Superior  Court 
Reddish,  M.  H.,  teaming 
Reddish,  Thomas,  teaming 
"  Republic  "  Publishing  Co.,  advertising  . 
Rhodes,  Josiah,  repairs  on  crusher  . 
Richards,  E.,  gravel ..... 
Richmond,  A.  K.,  use  of  derrick 
Richmond,  C.  C,  axle-grease  . 
Riddle  Bros.,  wheelwrights 
Robbins,  J.  &Co.,  coal      .... 
Robinson,  E.  P.,  sub. for"  Post.''  "  Herald,"  "  Record  " 
Robinson,  N.  F.,  grain,  etc. 
Roche,  Elizabeth,  teaming 
Rockwell  &  Churchill,  printing 
Rose,  R.  R.,  painting  and  glazing    . 
Rowe,  Joseph  H.,  teaming  and  use  of  cart 
Rowe,  S.  S.,  rent  of  stable 
Roxbury  Gas-Light  Co.,  gas     . 
Russell,  John,  teaming  and  sand 
Rust  Bros.,  &  Bird,  druggists  . 
Ryan,  Jas.,  repairing  wall 
Ryan,  John,  teaming         •         .         . 
Ryan,  Michael,  teaming  .... 
Ryan,  William,  teaming  .... 
Sampson,  George  H.,  powder,  etc.  . 
Sampson,  Murdock,  &Co.,  directories 
Saunders,  William,  estate  of,  horse,  medicine,  etc 
Scott,  Arthur  J.,  carriage-painter     . 
Scott  &  Bridge,  hay  and  straw. 
Scott,  John  A.,  &  Son,  carriage-man ufacturin; 
Scott,  G.  C,  subscription  ct  Daily  Globe" 
Sharp,  Margaret  G.,  grade  damages 
Shattuck,  W.  F.,  blacksmith     . 
Shaughnessy,  Edward,  teaming 
Shaw,  J.  P.  lumber  .         .         .         .         . 
Shay,  Thomas,  glazing    .... 
Sheehan,  Thomas,  teaming 
Sheedy,  Michael,  wagon  repairs,  etc. 
Simmons,  S.,  &  Son,  veterinary  surgeons 
Simpson  Bros.,  asphalt-pavers  . 
Skelly,  Christopher,  teaming    . 
Simpson,  James,  teaming 

Simpson,  Hannah,  Award  Committee  on  Claims 
Skally,  James  M.,  veterinary  surgeon 
Smith,  E.  A.,  teaming       .... 
Smith,  G.  W.,  &F.,  Iron  Co.,  iron-founders 
Smith,  James,  teaming     .... 
Smith,  James  W.,  sawing  and  plaining  . 
Smith,  P.  J.,  plumber       .... 
Snelling,  Washington,  horse-brushes 
South  Boston  Ice  Co.,  ice 

Amount  carried  forward, 


$670,969 

13 

668 

11 

13 

00 

15 

24 

93 

00 

76 

50 

18 

00 

154 

20 

568 

25 

230 

25 

7 

60 

32 

86 

221 

30 

76 

50 

3 

36 

8 

70 

12 

99 

15 

0' 

180 

47 

254 

50 

637 

71 

274 

15 

328 

25 

425 

55 

43 

38 

342 

30 

3 

75 

6 

80 

177 

00 

242 

50 

130 

50 

928 

75 

22 

00 

29 

00 

12 

25 

920 

61 

143 

75 

3 

50 

625 

00 

38 

25 

66 

75 

166 

36 

4 

50 

182 

75 

13 

50 

13 

00 

589 

04 

265 

50 

129 

00 

150 

00 

55 

40 

43 

50 

192 

00 

105 

00 

5 

50 

12 

15 

4 

50 

20 

40 

$680,972 

41 

Keport  of  Superintendent  of  Streets. 
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Amount  brought  forward, 
Sowden,  Philip,  jr.,  sprinkling  streets 
Spear,  William,  currycombs    . 
Springall  &  Campbell,  harness-makers 
Stanton,  John,  horse  board 
Stetson,  A.  M.,  &  Co.,  lumber 
Stevens,  F.  S.,  broken  stone  and  sand 
Stewart,  Samuel,  teaming 
Storey,  J.,  &  Co.,  tarred  paper 
Storrs,  A.,  &  Bement  Co.,  stationery 
Stuart,  J.  L.,  horse-shoeing 
Sturtevant,  W.  L.,  lumber 
Sullivan,  John,  teaming 
Sutherland,  John,  use  of  derrick 
Swallow,  Calvin,  paver    . 
Sweeney,  Lawrence,  teaming 
Sweeney,  Jeremiah,  teaming  and  filling 
Sweetman,  John,  saw-filing 
Tarbox  &  Clarke,  hay,  grain,  etc.    . 
Tarpey,  Michael,  teaming 
Tarpey,  Patrick,  teaming 
Taylor,  Edward  E.,  hay,  grain,  etc. 
Thomas,  John,  blacksmith 
Thompson,  J.  W.,  loaming  and  turfing 
Tighe  &  Burke,  meal 
Tileston,  Charles,  pumps 
Tileston,  George  F.,  sprinkling  streets  and  teaming 
Towle,  Martin,  grain 

7  7    © 

Tremont  Nail  Co.,  nails   . 
Trochslcr,  A.,  stationery 
Tubbs,  Joseph,  glazier     . 
Tufts,  Nathan  &  Son,  grain 
Tullv,  Patrick,  cleaning  dock 

<u    7  7  o 

Turnbull,  T.  E.,  carriage-manufacturer 

Turner,  John,  &  Co.,  pavers 

Tuttle,  A.  J.,  water  .... 

Tuttle,  S.  A.,  horse  liniment 

Vass  &  Shadwick,  blacksmiths 

Verry,  Theodore  S.,  veterinary  surgeon, 

Vincent,  Antoine,  blacksmith 

Waldo  Bros.,  drain-pipes,  shovels,  etc. 

Wall,  Thomas,  teaming    .... 

7  © 

Ward,  Lizzie,  teaming      .... 
Ward,  Patrick,  teaming    .... 
Warren,  George  W.,  druggist 
Ward,  W.  J.,  saddler       . 
"  Weights  and  Measures"  Dept 
Weeks  Wharf,  storage 
Webber,  E.  B.,  brooms     . 
Welch,  P.  F.,  carriage-painter 
Went  worth,  George  W.,  Mason 
Weymouth  Iron  Co.,  nails,  etc. 
Whalen,  William,  teaming 
Whey  land,  Michael,  teaming   . 
White,  Thomas,  teaming 
White,  Cyrus,  &  Co.,  stoves,  etc. 
Whitemore,  J.  W.,  &  Co.,  stationers 
Whittemore,  A.,  gravel    . 

Amount  carried  forward, 


testing  and 


sealing 


$680,972 

41 

816 

00 

5 

00 

24 

90 

220 

00 

497 

52 

904  00 

45 

00 

1 

00 

24 

54 

108 

46 

325 

87 

16 

50 

17 

00 

44 

17 

15 

00 

94  00 

4 

25 

524 

48 

159 

50 

226 

50 

990 

86 

2 

88 

40 

00 

4 

25 

2 

00 

1,159 

25 

255 

26 

358 

33 

97 

50 

24 

13 

8  50 

20 

00 

167 

05 

3,497 

50 

6 

00 

4 

00 

33 

37 

21 

25 

73 

30 

542 

40 

498 

00 

270  00 

72 

00 

7 

45 

67 

50 

1 

18 

315 

00 

35 

00 

15 

00 

70 

55 

133 

25 

167 

00 

86 

50 

417 

00 

30 

34 

3 

50 

159 

95 

$694,708 

15 

72 


City  Document  No.   16 


Amount  brought  forward, 
Whittemore,  J.  A.,  teaming  and  gravel   . 
Whittier  Machine  Co.,  repairs  on  engines,  etc. 
Wholley,  J.  H     teaming  . 
Whvte,  R.  A.,  wharfage  . 
Wild,  B.  F.,  &Co..  coal. 
Wiley,  R.  R.,  teaming 
Wilkinson,  A.  J.,  &  Co.,  hardware,  etc. 
Williams,  C.  H.  C,  veterinary  surgeon 
Williams,  James  W.,  rent  of  land    . 
AVilliams,  Page,  &  Co.,  lanterns,  etc. 
Wilson,  George,  stoves,  etc.     . 
Winde,  Henry  J.,  lumber 
Winkley,  Dresser,  &  Co.,  stationers 
Winslow,  William,  axle-grease 
WTise,  William,  harness-maker 
Wood,  A.  M.,  carriage-manufacturer 
Wood,  L.  EL,  &  Co.,  sub.  "Daily  Advertis 
Worthington,  R.,  &  Co.,  advertising 
Yale,  R.  M.,  &  Co.,  canvas  covers 
Young,  Arthur,  &  Co.,  brick  and  cemen 
Young,  B.  M.,  sundry  bills 
Young,  H.  A.,  &  Co.,  stationers 


$694,708  15 

194  50 

24  91 

309  00 

144  20 

41  70 

433  50 

222  92 

70  50 

130  00 

34  00 

4  90 

61  80 

60  42 

13  86 

24  00 

45  98 

12  00 

4  17 

26  50 

923  83 

83  86 

26  65 

$697,601   35 


Keport  of  Superintendent  of  Streets. 
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Schedule  showing  to  whom  and  for  what  purposes  the  amount  has  been 
paid  that  was  expended  by  the  Paving  Department  under  Special  Appro- 
priations. 


Adams,  J.  Q.,  grade  damages 

Anthony,  B.  F.,  machinist 

Allston  Machine  Works,  repairing  engines,  etc 

Adams  Brothers,  cotton-waste  . 

Ayers,  Melvin  1).,  lumber 

Adams,  ().  F.,  use  of  derrick    . 

Attredge,  M.,  teaming 

Ames  Plow  Co.,  plows,  etc.     . 

Barnaby,  Ann,  teaming    . 

Bonner,  Michael,  teaming 

Barry,  James,  teaming     . 

Blake  &  Co.,  teaming,  use  of  cart 

Beckwith,  Henry  W.  &  Co.,  use  of  horse  and 

Brooks,  H.  &  Co.,  hardware 

Brown,  Nelson  H.,  clock 

Brennan.  Michael,  teaming 

Burnham,  L.  G.  &  Co.,  coal 

Bryan,  John,  teaming 

Behan,  John,  teaming 

Bonner,  Daniel,  teaming. 

Bonner,  Michael  J.,  teaming 

Boston  "Transcript'1  Co.,  advertising 

Benson,  A.  W.,  teaming  . 

Boston  "  Daily  Commercial,11  advertising 

Bamrick,  John  T.,  gravel 

Boston  "  Evening  Record,*1  advertising 

Boston  &  Albany  R.R.,  filling 

Berry  &  Ferguson,  cement 

Brown  &  Mcintosh,  beach-gravel     . 

Braman,  Grenville  T.  W.,"S 

"         JarvisD.,  >  grade  damages 

Susie  A.,  ) 

Boston  "  Courier,11  advertising 
Boynton  Bros.,  filling,  riprap  wall  . 
Brennan,  M.,  teaming 
Breck,  Joseph  T.,  plows,  etc.  . 
Bennett,  Michael,  teaming 
Brogie.  Mary,  teaming     . 
Bonner,  James,  teaming  . 
Boston  "  Home  Journal,11  advertising 
Buckley,  Mary,  teaming  . 
Burns,  Joseph,  teaming   . 
Burns,  Patrick,  teaming  . 
Burnett,  Mary  J.,  teaming 
Burdett  &  Williams,  hardware 
Braman,  J.  S.,  services  —  tallyman 
Cain,  Patrick,  teaming 
Carter,  Carter,  &  Kilham,  druggists 
Calnan,  P.  J.,  teaming     . 
Cassens,  John,  teaming    . 
Caldwell,  Michael  P.,  teaming 
Campbell,  Frank,  use  of  pung 
Carbery,  W.  H.,  crusher  repairs 


$10,000  00 

1,139  99 

87  33 

2  40 
176  44 

63  00 
48  00 
30  42 

116  75 
1-2  25 
60  00 

379  00 

9  00 

54  24 

5  50 
19  25 

414  30 

3  50 
657  00 
390  00 
237  -2r) 

26  26 

1  75 
21  00 

21)4  00 

26  00 

15,271  52 

8  10 

3,699  43 

35,000  00 

39  60 

7,848  00 

3  00 

58 

141 

199  50 

264  00 

6  00 
72  00 

3  00 
75  00 
90  00 

2  65 
96  00 
6()  00 

2  79 
39  00 
43  50 
19  25 
23  50 
931  66 


17 

00 


Amount  carried  forward, 


$78,277  30 
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City  Document  No.    16. 


Amount  brought  forward, 
Cassidy,  John  E.,  empty  casks 
Cambridge  R.R.  Co.,  tickets    . 
Charlestown  "Enterprise,11  advertising 
Clark,  Allen,  teaming 
Costello,  M.  W.,  stove-repairs 
Collins,  Michael,  horse-shoeing 
Conners,  Margaret,  teaming 
Costello,  Michael,  teaming 
Condon,  T.  J.,  testing  cement 
Cochnovver,  G.  F.  &  Co.,  iron 
Corliss,  Patrick,  teaming 
Connell,  Austin  H.,  hay,  grain 
Crocker,  C.  B.,  teaming 
Crafts,  Henry  Sons,  brick 
Crosby,  Thomas,  teaming 
Condry,  P.,  teaming 
Crowley,  J.,  filling  . 
Curtis  &  Pope,  lumber  and  brick 
Corbett,  J.  J.,  teaming     . 
Cook  &  Wood,  hardware 
Cutter,  W.  B.,  paints  and  oils 
Collins,  James,  teaming  . 
Crowley,  Cornelius,  teaming 
Cuddihy,  J.  J.,  flagging  . 
Connell,  Michael,  teaming 
Crosby,  Margaret,  teaming 
Connors,  Eugene,  teaming 
Cunnihan,  Michael,  teaming 
Connors,  Thomas,  teaming 
Conroy,  Patrick,  teaming 
Costello,  P.  H.,  stove  repairs 
Connor,  Charles,  services  —  tallyman 
Crowley,  John  C,  teaming  and  gravel 
Dean,  B.  VV.,  teaming 
Darling  &  Stebbins,  coal 
Davern,  W.  T.,  teaming  . 
Dean  &  Co.,  coal 
Dearborn,  C.  E.,  lumber 
Dewey,  F.  O.  &  Son,  lanterns 
Devlin,  P.  &  J.,  paving    . 
Dodge,  Haley,  &  Co.,  iron 
Doherty,  Owen,  teaming 
Dolan,  John  A.,  horse-shoeing 
Donlan,  Anthony,  teaming 
Donnellan,  Michael,  teaming 
Doonan  &Tileston,  earth-cutting,  and  building 

wall   .... 
Doonan,  James,  teaming 
Downer  Kerosene  Oil  Co.,  oil 
Doyle,  Dennis,  teaming    . 
Donovan,  Timothy,  teaming 
Doherty,  Owen,  teaming  . 
Donovan,  John,  stone  and  teaming 
Dooley,  Patrick,  filling     . 
Dunne,  Patrick,  teaming,  etc. 
Dolan,  Terence  A.,  teaming 
Daley,  Peter,  teaming 

Amount  carried  forward. 


retaining 


$78,277  30 

8  00 

100  00 

13  50 
179  75 

19  00 

23  75 
381  50 

38  50 
3  75 

17  26 

8  50 
3  00 

24  50 
613  80 

63  00 

54  00 

120  00 

480  88 

72  00 

7  20 

9  38 
373  70 
117  00 

1.878  80 
162  00 
208  50 
\65  00 
112  50 

60  00 

63  00 
12  96 
58  00 

141  00 
57  00 

390  44 
78  00 

14  52 
572  78 

61  75 
1,826  58 

154  08 

64  50 

18  38 
52  50 

708  55 

2,978  25 
44  25 

25  00 
25  00 

150  00 
139  30 
621  37 
351  20 
169  50 
42  00 

39  70 

$92,453  68 


Report  of  Superintendent  of  Streets. 
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Amount  brought  fomvard, 
Dineen,  Robert,  teaming  . 
Doyle,  John,  teaming 
Doyle,  J.  J.,  teaming 
Devney,  P.  F.,  teaming    . 
D'Arcy,  M.  F.,  teaming   . 
Fahey,  Patrick,  teaming  . 
Fallon,  Winnie,  teaming. 
Farrel  Foundry  &  Machine  Co.,  crusher 
Fenno,  J.  P.  &  Co.,  grain     i    . 
Fallon,  J.  D.,  teaming 
Finnerty,  John  H.,  teaming     . 
Fiske  &  Marshall,  suet     . 
Ford,  Mrs.  E.,  teaming    . 
Flynn,  Philip,  teaming     . 
Forde,  John  P.,  advertising     . 
Foster,  ().  S.,  brick  . 
Fuller,  S.  W.,  lumber 
Fuller,  Nathaniel,  teaming 
Gately,  John  M.,  teaming 
Galligan,  James,  fillino;  and  gravel 
Gallagher,  William,  hay  . 
Gilligan,  Michael,  teaming 
Gill,  John  A.,  borings,  etc. 
Gilligan,  William,  teaming 
General  printing,  etc. 
"Globe"  Newspaper  Co.,  advertising 
Gilligan  Brothers,  teaming 
Gore,  F.  S.,  paving 
Gore,  H.  &  Co 
Gillespie  &  Pierce,  coal 
Grace,  Patrick,  teaming 
Grace,  Walter,  teaming 
Green,  James,  teaming 
Green,  Thomas,  teaming 
Gilman,  C.  F.,  services  as  inspector 
Harkins,  Edward  &  Co.,  oils 
Hackett,  Matthew,  teaming 
Hardy,  P.  H.,  award  Committee  on  Claims 
Hall,  A.  A.,  teaming 
Hassett,  Thomas,  teaming 
Hendrick,  J.  W.  &  Co.,  pick-axe  handles 
Hill,  Frank  P.,  teaming  . 
Hill  &  Langtry,  robes,  etc. 
Holman,  Dudley  M.,  advertising 
Howe  Brothers,  teaming  . 
Howe  &  French,  red-lead 
Hovvley,  Robert,  teaming 
Howe,  E.  W.,  cash  for  car-fares 
Herlihy,  Dennis,  teaming 
Herlihy,  Michael,  teaming 
Holland,  John,  teaming   . 
Hunt,  Henry  C,  agent,  belting 
Hayes,  Patrick,  teaming  . 
Haley,  Michael,  teaming 
'*  Inquirer"  Publishing  Co  ,  advertising 
Jenney  Manufacturing  Co.,  naphtha 
Jordan,  H.  G.,  &  Co.,  coal 


granite  blocks  and 


pav 


repai 


rs 


nsf 


80 
70 


$92,453  68 
36  CO 
43  50 
88  50 
192  00 
75  00 
21  00 
67  50 
14  00 
18  00 
63  00 
6  00 
12  18 

201  00 
42  00 

8  00 
132  00 

47  61 
112  50 

45  00 
3,203   15 

11  76 
72  00 

211  62 

46  50 
7 

207 

42  00 

645  02 

6,120  73 

141  90 

1,382  00 

21  00 

202  50 
21  00 

355  00 

33  25 

21  00 

100  00 

210  80 

271  75 

29  40 

40  25 

40  90 

9  50 
52  50 

1  60 
63  00 
26  88 

124  50 
10  50 
58  50 
25  04 

112  50 
42  90 

12  00 
9  25 

221  48 


Amount  carried  forward, 


$107,887  6o 


715 


City  Document  No.   16, 


Amount  brought  forward, 
"Journal  "  Newspaper  Co.,  advertising 
Johnson,  James,  sand 
Johnson,  Thos.  J.,  window-frames  . 
Kelly,  James,  teaming 
Kelly,  John,  teaming 
Kelly,  Hannah,  teaming  . 
Kelly,  John  F.,  teaming  and  sand,  etc. 
Kenney,  Paul,  teaming     . 
Kernan,  Michael,  teaming 
Kilroy,  Thos.,  teaming     . 
Kenney,  Mary,  teaming    . 
Killian,  Michael,  teaming 
Keyes,  James,  use  of  wharf     . 
Kilroy,  T.,  Sr.,  teaming  . 
Kendall,  J.  B.,  crushed  stone  . 
Knbwlton,  D.  S.,  advertising   . 
Kenneally,  John,  teaming 
Lanesville  Granite  Co.,  granite  blocks 
Lall}T,  T.,  blacksmith 
Lappen,  J.  E.  &  Co.,  wooden-ware 
Lappen,  O.  &  Co.,  wooden-ware 
Lawton,  Thos.  H.,  teaming 
Libby,  A.  A.  &  Co.,  edgestone  and  pavin 
Leary,  Louis  F.,  teaming 
Lombard,  Jas.  H.,  teaming 
Lombard,  Michael,  teaming 
Lombard,  S.  &  R.  J.,  granite  blocks 
Lyman,  Andrew  R.,  use  of  sleigh     . 
Mahoney,  Patrick,  teaming 
Martin,  Anton,  teaming    . 
Marple,  Chas.  H.,  services  as  inspector 
Marsh,  W.  W.,  pump 
Maloney,  Michael,  teaming 
Martin,  John,  teaming 
Marshall,  George,  teaming 
Mara,  Michael,  teaming   . 
Malloy,  Mary,  teaming     . 
McBarron  &  Co.,  iron 
McLaughlin,  Hugh,  paving 
McCarthy,  John,  teaming,  gravel,  etc. 
McCarthy,  Timothy,  teaming,  gravel,  etc 
McDermott,  M.  J.,  window-sashes  . 
McDonald,  P.  F.,  iron 
McLaughlin,  T.,  teaming 
McLaughlin,  Dr.  Henry,  surgeon    . 
McGovern,  Patrick,  teaming    . 
McGinn,  Joseph,  teaming 
McMurtry,  Alexander,  teaming 
McLaughlin.  J.  R.,  veterinary  surgeon 
McNamara,  Michael,  teaming 
Molloy,  Wm.,  teaming     . 
Morrison,  Mary,  teaming 
Mullen,  John,  teaming     . 
Mullen,  Thomas,  teaming 
Morse  &  Whyte,  wire-screens 
Murphy,  Joseph,  teaming 
Mulrey,  John,  teaming     . 

Amount  carried  forward, 


$107,887 

65 

42 

13 

166 

44 

1 

70 

81 

00 

21 

00 

514 

50 

655 

98 

42 

00 

562 

50 

114 

00 

22 

75 

21 

00 

96 

96 

82 

50 

3,928 

27 

3 

•00 

102 

00 

4,153 

27 

15 

00 

5 

90 

9 

00 

57 

00 

224 

67 

58 

50 

24 

00 

601 

50 

6,329 

40 

55 

25 

54 

00 

134 

50 

129 

50 

10 

00 

7 

00 

29 

00 

22 

75 

19 

25 

30  00 

9 

96 

589 

39 

765 

00 

1,351 

10 

3 

00 

58 

79 

53 

00 

5 

00 

7 

00 

149 

75 

1,179 

00 

8 

00 

67 

25 

42 

00 

455 

00 

387 

00 

895 

13 

73 

00 

7 

00 

3 

50 

$132,423 

74 
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Amount  brought  forward, 
Murphy,  Thos.  P.,  teaming 
McLaughlin,  Timothy,  teaming 
Murray,  Eben,  teaming    . 
McCullagh,  Philip,  teaming 
McNulty,  James,  teaming 
McDonald,  P.,  iron  . 
Murray,  Jesse,  teaming    . 
Murray,  John,  teaming     . 
Murray,  Patrick  E.,  teaming 
Murphy,  Jas.  A.,  teaming  and  gravel 
McAuliffe,  C.  E.,  teaming 
McEleney,  Wm.,  paving. 
McAuliffe,  Patrick,  teaming 
McDonnell  &  Son,  granite  blo( 
Merrigan,  John  J.,  teaming 
Morris,  J.  W.,  teaming    . 
My  rick,  Stephen  A  ,  teaming 
Murphy,  Cornelius,  teaming 
McManus,  Thos.,  filling  . 
Nawn,  Hugh,  teaming  and  stone 
Nawn,  Owen,  teaming  and  stone 
Noonan,  Daniel,  filling     . 
O'Brien,  John,  teaming    . 
O'Brien,  Jas.,  teaming 
O'Connell,  J.,  plumbing  . 
O'Connor  &  Co.,  earth-cutting 
O'Keefe,  Michael,  teaming 
Olmstead,  F.  L.  &  J.  C,  plans,  etc 
O'Connor,  Michael,  teaming     . 
O'Keefe,  Patrick,  teaming 
O'Neil,  Mrs.  Patrick,  teaming  . 
O'Neil,  Margaret,  teaming 
O'Riordan,  P.,  gravel  and  teaming 
O'Brien  &  Brannan,  paving 
O'Keet'e,  Thomas,  teaming 
Owens,  Terrence,  teaming 
O'Donnell,  S.  P.,  advertising    . 
O'Brien,  Patrick,  teaming 

Pay-rolls 

Parker  &  Wood,  plows,  etc. 

"  Pilot"  Publishing  Co.,  advertising 

Pay  son  &  Co.,  paving 

Perkins,  E.  L.,  grade  damages 

Pearson  Cordage  Co.,  cordage 

Proctor  &  Drummey,  lumber  . 

"  Post"  Publishing  Co.,  advertising 

Pulsifer,  R.  M.,  advertising     . 

Putterill  &  Killian,  rock  cutting 

Prescott,  Noah,  covering  stone 

Quigley,  Wm.  H.,  teaming 

Quinsler,  Geo.  J.,  grade  damages 

Quinn,  Wm.,  teaming 

Rantin,  Samuel,  building  shed 

Richards,  E.,  gravel 

Rawson  &  Morrison,  machinists 

Ring,  Wm.,  teaming 

Ring,  John,  teaming 

Amount  carried  fonvard, 


$132,423  74 

22 

75 

17 

50 

6 

00 

75 

00 

117 

00 

12 

00 

12 

00 

6 

00 

60 

00 

183 

00 

100  86 

385 

22 

142 

50 

9,182  04 

9 

87 

94  50 

94 

50 

67 

50 

53 

80 

1,923  47 

4,158 

30 

88 

87 

83  50 

21 

00 

59 

10 

4,729  80 

678  00 

301 

50 

19 

25 

19 

25 

13 

50 

9 

00 

1,086 

37 

815 

80 

348 

00 

126 

00 

30 

25 

55 

50 

114,795 

31 

63 

00 

5 

50 

1,830 

10 

3,000 

00 

9 

14 

448 

23 

63 

66 

95 

50 

17,395 

29 

369 

60 

66 

00 

6,250 

00 

133 

50 

40 

00 

213 

60 

9 

05 

21 

00 

10 

50 

$302,451 

22 
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City  Document  No.  16, 


Amount  brought  forward, 
Ready,  Joseph  F.,  teaming 
Ready,  Patrick,  teaming  . 
Ready,  Wm.,  teaming 
Rhodes,  Josiah,  shovels,  etc. 
Ring,  James,  teaming 
Riley,  James,  teaming 
Roche,  Elizabeth,  teaming 
Rowe,  J.  H.,  teaming 
Ryan,  Michael,  teaming   . 
Rockwell  &  Churchill,  printing 
Rockport  Granite  Co.,  granite  blocks 
"  Republic'1  Publishing  Co.,  advertising 
Robbins,  W.  S.,  services  as  inspector 
Reddish,  Michael  H.,  teaming  . 
Reddish.  Thos.,  teaming  . 
Ross  &  Shaw,  building  bridge 
Sampson,  G.  EL,  powder 
Seaver,  Robert  &  Son,  oil 
Sears,  David  and  Emily  E.,  grade  damages 
Sears,  Mrs.  Emily  E.,  grade  damages 
Sears,  Miss  Emily  E.,  grade  damages 
Shaw,  J.  P.,  lumber 
Simpson,  James,  teaming 
Sheehan,  Thos.,  teaming 
Smith,  James,  teaming     . 
"  South  Boston  Tribune,11  advertisin 
Spring,  George,  building  shed 
Stillings,  Samuel,  grade  damages 
Snelling,  Washington,  powder 
Stetson,  A.  M.  &  Co.,  lumber  . 
Stevens,  Martin,  teaming 
Stewart,  Samuel,  teaming 
Sullivan,  John  H.,  teaming 
Sweeney,  Lawrence,  teaming  . 
Sweeney,  Jeremiah,  teaming   . 
Sylvester  &  Rowe,  contractors 
Shay  Bros.,  glaziers 
Squire  &  Co.,  oil 
Tarpey,  Patrick,  teaming 
Terry,  M.,  teaming  . 
Timmins,  Arthur,  grade  damages 
**  Traveller  "  Newspaper  Association,  advertising 
Tremont  Nail  Co.,  nails   . 
Tileston,  Geo.  F.,  teaming 
Tubbs,  J.  O.,  glazier 
Turner,  John,  &  Co.,  paving    . 
Twiss,  Richard,  teaming 
Waldo  Bros.,  drain-pipes 
Wheyland,  Michael,  teaming    . 
Ward,  Lizzie,  teaming 
Ward,  Patrick,  teaming    . 
Warren,  G.  A.,  advertising 
Walworth  Manufg  Co.,  packing 
"  WestRoxbury  News,11  advertising 
Welch,  John,  teaming 
Weymouth  Iron  Co.,  nails 
Wilkinson,  A.  J.,  &  Co.,  hardware 


$302,451  22 
63  00 
21  00 
21  00 
6  34 
21  00 
21  00 

93  00 
2  50 

139  50 

94  24 
5,972  33 

36  20 
103  25 

63  00 
6  00 

2,394  18 

3,341  10 

10  90 

36,000  00 

6,000  00 
15,492  20 
18  00 
39  00 
85  50 
15  00 
17  50 
28  00 

9,000  0.0 

4  00 

37  78 
10  50 

479  00 

303  00 

232  50 

36  00 

8,867  60 

1   25 

72  45 

10  5U 

26  60 

10,000  00 

33  33 

70  45 

38  25 
6  20 

2,538  18 

63  00 

415  20 

102  00 

97  50 

8  75 

10  00 

5  10 

6  50 
279  50 

12  00 
17  85 


Amount  carried  forward. 


$405,340  95 
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Amount  brought  forward, 
Wilson,  George,  hardware 


trustees,  grade  damages 


Whitney,  H.  M., 

Braman,  G.  T.  W. 

Hyde,  H.  D., 

Whittemore,  A.,  gravel    . 

Wholly,  John  II.,  teaming 

Wiley,  Robert  R.,  teaming 

Wall,  Thomas,  teaming  . 

Wood,  A.  M.,  wheelwright 

Worthington,  Roland,  advertising   . 

Wheatland,  Geo.,  Jr.,  grade  damages 

Whitcomb,  G.  F.,  pile-driving 

Wilhelm,  J.,  gravel 

Young,  Arthur,  &  Co.,  brick    . 

Young,  Renjamin,  building  bulkhead 


$405,340  95 

11 

73 

33,180 

48 

32 

60 

42 

00 

165 

00 

60 

00 

2 

00 

13 

00 

30,000  00 

2,584 

27 

9 

88 

186 

30 

1,633 

45 

$473,261  66 


Total  Paving  Appropriation 
"     Special  Appropriations 


$697,601  35 
473,261  66 

$1,170,863  01 
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NEW    EDGESTONE. 

The  folio  wing  tables  show  the  number  of  feet  of  new  edge- 
stone  furnished  and  set  during  the  past  year  :  — 


City 

Proper. 

Boylston  street     .......            890 

Branch  street 

294 

Falmouth  street   . 

96 

Fairfield  street     . 

122 

Huntington  avenue 

928 

Hereford  street    . 

140 

Maiden  street 

393 

Marlborough  street 

441 

Newland  street     . 

158 

Providence  street 

300 

Stan  i  ford  street    . 

425 

St.  Botolph  street 

384 

Utica  street 

172 

West  Chester  park 

440 

Whit  more  street  . 

238 

Sundry  streets,  in  small  quantities 

369 

5,790 

ROXBURY. 


Blue  Hill  avenue 

Cottage  and  Batchelder  streets 

Day  and  Perkins  streets 

Dennis  street 

Huntington  avenue 

Lamartine  and  Wyman  streets 

Maple  street 

Marvin  street 

Parker  street 

Phillips  street 

Ray  street   . 

Savin  street 

Sterling  street 

Walnut  avenue 

Warwick  street 

Whitney  street 

Winthrop  street 


312 
348 
232 
451 
190 
300 
1,275 
446 
112 
865 
403 
260 
475 
536 
203 
684 
219 


Report  of  Superintendent  of  Streets, 
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Wood vi  lie  square 

a 

< 

* 

i 

« 

904 

Woodward  avenue         ...... 

Sundry  streets,  in  small  quantities 

550 

8,978 

South  Boston. 

C  street       ....                                                   288 

H  street 

126 

East  Fifth  street 

298 

East  Sixth  street 

215 

East  Third  street 

150 

Rogers  street 

386 

Springer  street    . 

483 

Vinton  street 

110 

West  Eighth  street 

285 

Sundr\r  streets,  in  small  quantities 

122 

2,463 

SBSmmm 

East  Boston. 

Paris  street           .......            349 

Dorchester. 

Bird  and  Say  ward  streets      .          .          .          .          .        1,268 

Blanche  street 

576 

Carruth  street 

1,852 

Erie  street  . 

2,496 

Roslin  and  Harley  streets 

266 

Sagamore  street  . 

818 

Washington  street 

3,281 

West  Cottage  street 

264 

Sundry  streets,  in  small  quantities 

230 

11,051 

WEST  ROXBURY. 

Brookside  avenue          ......            150 

Conway  street      ..... 

1,639 

Hyde  Park  avenue  and  Washington  streets 

225 

Lamartine  and  Wyman  streets 

232 

Washington,  Poplar  and  Corinth  streets 

205 

2,451 
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Brighton. 


Sparhawk  street  . 
Western  avenue  . 


562 
175 

737 


Charlestown. 
Sundry  streets,  in  small  quantities 


Equal  to  6T§^  miles. 


174 


Recapitulation. 

City  Proper 
Roxbury 
South  Boston 
East  Boston 
Dorchester  . 
West  Roxbury 
Brighton 
Charlestown 

5,790 

8,978 

2,463 

349 

11,051 

2,451 

737 

174 

31,993 

Report  of  Superintendent  of  Streets. 
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NEW  SIDEWALKS. 

The  following  tables  show  the  number  of  square  yards  of 
new  brick  sidewalks  paved  during  the  past  year  :  — 


City  Proper. 

Atlantic  avenue    .          .          .          .          .          .          .            161 

Beacon  street 

Ill 

Boylston  street    . 

739 

Branch  street 

140 

Columbus  avenue 

244 

Congress  street    . 

149 

Dartmouth  street 

440 

Falmouth  street   . 

263 

Huntington  avenue 

1,028 

Maiden  street 

280 

Marlborough  street 

204 

Newbury  street    . 

264 

Providence  street 

102 

St.  Botolph  street 

215 

Utica  street 

110 

West  Chester  Park 

162 

Sundry  streets,  in  small  quantities 

661 

5,273 

ROXBURY, 


Blue  Hill  avenue 
Cobden  street 
Copeland  street    . 
Cottage  street 
Dudley  street 
Longwood  avenue 
Mount  Pleasant  avenue 
Ray  street    . 
Savin  street 
Sterling  street 
Walnut  avenue 
Warwick  street 
Warren  street 
Whitney  street 
Winthrop  street 
Woodward  avenue 


366 
318 
142 
129 
142 
97 
165 
198 
170 
284 
175 
150 
217 
802 
127 
187 
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Woodville  square 

Wyoming  street  . 

Sundry  streets,  in  small  quantities 


678 
172 
766 


5,285 

South  Boston. 

C  street        ....                                                 232 

East  Broadway     . 

157 

East  Sixth  street 

287 

East  Third  street 

118 

Emerson  street 

107 

Loring  street 

339 

Rogers  street 

140 

Vinton  street 

102 

West  Eighth  street 

175 

Sundry  streets,  in  small  quantities 

455 

East  Boston. 

2112 

Chelsea  street       .......            241 

Lexington  street  .          .          .          .          .          .          .            130 

Paris  street ........           330 

Sundry  streets,  in  small  quantities          .          .          .            301 

1,002 

Dorchester. 

Dorchester  avenue        .         .         .         .         .         .           114 

Erie  street 

93 

Hartford  street     . 

325 

Michigan  avenue 

321 

Sagamore  street  . 

444 

Washington  street 

1,000 

West  Cottage  street 

173 

Sundry  streets,  in  small  quantities 

373 

2,843 

Brighton. 


Sparhawk  street 


58 


. 


Report  of  Superintendent  of  Streets. 
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Charlestown. 


Arlington  avenue 

Gardner  street      . 

Short  street  . 

Sundry  streets,  in  small  quantities 


125 
71 

281 
50 

527 


Recapitulation. 


City  Proper 
Roxbury 
South  Boston 
East  Boston 
Dorchester  . 
Brighton 
Charlestown 


5,273 

5,285 
2,112 
1,002 

2,843 
58 

527 

17,100 


Streets  laid  out  or  extended  by  the  Board  of  Street  Commissioners  during  the 

year  1886. 


Date. 


Street. 


March  8 
March  10 
March  10 
April  29 
May  10 
May  21 
June  3 
June  11 
June  8 
June  14 
June  24 
June  28 
June  28 
July  17 
July  27 
July  27 
July  31 
July  31 
July     31 


Hanover  st.     .   . 
Harold  st.    ... 
Shirley  st.    .  .  .   , 
Staniford  st.    .    .   . 

Watson  st 

Victoria  st 

Ward  st 

Eastburn  st.  .  .  . 
Whitmore  st.  .  .  . 
Boylston  st.  .  .  . 
Cornwall  st.    .   .   . 

Hayden  st 

Fisher  ave 

Proctor  st 

Waurabeck  st.  .   . 

Exeter  st 

Peters  st 

Monks  st 

Hampshire  st.    .   . 


Location. 


Commercial  st.  to  Chelsea  ferry  . 
Crawford  st.  to  Homestead  st.     . 

Dudley  st.  to  George  st 

Green  st.  to  Causeway  st.  .  .  . 
Northampton  st.  to  Camden  st.  . 

Extended  to  Pleasant  st 

Parker  st.  to  Huntington  ave.  .  . 
Washington  st.  to  Mt.  Vernon  st 
Kneeland  st.  to  Harvard  st.  .  .  . 
Over  Boston  &  Albany  R.R.  .  . 
Washington  st.  to  Brookside  ave 

Fisher  ave.  to  Lawn  st 

Parker  st.  to  Short  st 

East  Chester  Park  to  Norfolk  ave, 
Wabon  st.  to  Humboldt  ave.  .  . 
Boylston  st.  to  Huntington  ave.  . 
East  Sixth  st.  to  East  Seventh  st. 
East  Sixth  st.  to  East  Seventh  st. 
Vernon  st.  to  Culvert  st 


Length  in 
feet. 


307 
565 
607 
432 
327 
361 

1,201 
638 
232 
500 
521 
256 

1,883 
973 
309 
528 
250 
250 
345 
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Streets  laid  out,  etc.  —  Concluded. 


Date. 

July 

31 

Aug. 

13 

Aug. 

13 

Aug. 

23 

Aug. 

23 

Aug. 

23 

Aug. 

23 

Aug. 

23 

Aug. 

25 

Aug. 

27 

Aug. 

27 

Sept. 

6 

Sept. 

6 

Sept. 

8 

Sept. 

16 

Sept. 

21 

Sept. 

28 

Sept. 

28 

Oct. 

1 

Oct. 

15 

Oct. 

15 

Oct. 

25 

Oct. 

25 

Oct. 

26 

Nov. 

8 

Nov. 

12 

Dec. 

10 

Dec. 

10 

Street. 


Haskins  st.  .  . 
Redesdale  et.  .  . 
Marshfield  st.  . 
Walley  st.  .  .  . 
Leyden  st.   .   .   . 

Ford  st 

Gladstone  st.  .  . 

Breed  st 

Gore  st 

Copley  st.  .  .  . 
New  Atherton  st. 
Simmons  st.  .  . 
Braintree  st.  .   . 

Park  st 

Humboldt  ave.  . 

Mayo  st 

Cypress  st.  .  .  . 
Richfield  st.     .  . 

Texas  st 

Guilford  st.  .  . 
Saunders  st.  . 
Saint  John  st.  . 
Sherwood  st.  .  . 
Wenonah  st.  .  . 
Bennington  st.  . 
Fairview  st.  .  . 
Wexford  st.  .  . 
Stockton  st.    .   . 

Total  .... 


Location. 


Vernon  st.  to  Ruggles  st 

Brighton  ave.  to  Linden  st 

Clifton  st.  to  Batchelder  st 

Elm  st.  to  Terrace  ave 

Breed  st.  to  Washburn  ave 

Saratoga  st.  to  Breed  st 

Breed  st.  to  Washburn  ave 

Ford  st.  to  Terrace  ave 

Terrace  st.  to  Parker  st 

From  School  st 

Amory  st.  to  Copley  st 

LindeD  Park  st.  to  Vernon  st 

Franklin  st.  to  Everett  st 

Washington  st.  to  N.Y.  &  N.E.  R.R. 

Monroe  st.  to  Walnut  ave 

Castle  st.  to  Cobb  st.  . 

Spring  st.  to  Baker  st 

Columbia  st.  to  Olney  st 

Tremont  st.  to  Elmwood  st 

Saunders  st.  to  Orchard  st 

Cambridge  st.  to  North  Beacon  st.     . 

Centre  st.  to  Rockview  st 

Florence  st.  to  Ashland  st 

Elm  Hill  ave.  to  Waumbeck  st.  .   .   . 
Wordsworth  st.  to  Saratoga  st.  .   .   . 

South  st.  to  Proctor  st 

Market  st.  to  Hillside  ave 

Washington  st.  to  Milton  ave 


Length  in 

feet 


614 

570 

393 

450 

1,572 

410 

2,185 

875 

225 

440 

488 

631 

1,391 

1,711 

840 

237 

447 

1,584 

248 

290 

777 

937 

1,329 

557 

2,342 

1,015 

1,325 

1,270 

35,638 
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Table  showing   the   number  of  miles  in  length   of  streets   laid  out   by  the 
Board  of  Street  Commissioners. 

In  1871 
1872 


1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 


Total  in  sixteen  years 


5ffo  miles. 


9  2  0 

ZT"0  0 

4_6_6_ 

^100 

8-9-2- 
°100 
5  J)  2 
f'lOO 
7  3  7 
'  TTTTJ- 

4._8_Q_ 
^100 

^100 
4_5_1_ 
MOO 
4_8  0_ 

XJUL 
u100 

6-U_ 
uioo 

5  JUL 
^100 

3  -9-5- 

°100 

6-7-5- 
uioo 


88-9-8- 

oo10  0 


Streets  widened  or  relocated  by  the  Board  of  Street  Commissioners  during 

the  year  1886. 


Date. 

Feb. 

24 

March  17 

March  29 

June 

4 

June 

28 

July- 

1 

July 

2 

July 

17 

Aug. 

9 

Aug. 

23 

Sept. 

16 

Sept. 

29 

Oct. 

25 

Nov. 

8 

Nov. 

15 

Street. 


Tufts  st.  .  .  . 
Elm  Hill  ave. 
Tufts  st.  .  .  . 
Deunis  st.  .  . 
Washington  st. 


Boylston  st. 
Erie  st. .  .  . 
Magazine  st. 
Taber  st. .  . 


Saratoga  st 

Lawrence  ave.  .    .   . 

Harrison  ave 

Greenough  ave. .  .  . 
Wheatland  ave. .  .  , 
Commonwealth  ave. 

Total , 


Location. 


Cor.  South  st 

Cor.  Seaver  st 

South  side,  cor.  South  st.    . 

Dudley  st.  to  Woodville  sq. 

South-west  side,   N.  Y. 
Harvard  st 


N.  E.  R.R.  to 


South-west  side  from  Chestnut  ave.  to  A  st. 

Entrance  to  Washington  st 

East  Chester  park  to  Norfolk  ave 

North  side,  between  Warren  st.  and  Har- 


At  Ford  st 

Blue 
Cor 

Hill  ave.  to 

Cor 

Cor 

Washington 

st 

Cor. 

Sq.  ft. 
taking. 


59 
294 
396 
139 

4,090 

2,230 

2,153 

32,390 

590 

36,265 

6,120 

316 

123 

42 

685 

85,892 
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Property  in  Charge  of  the  Superintendent  of 

Streets. 

Albany -street  Paving  Wharf,  containing  54,450  square 
feet,  inclusive  of  area  covered  by  building.  The  building 
contains  a  blacksmith  shop,  carpenter's  shop,  tool-rooms, 
and  shed  for  breaking  stone  and  storage  of  material. 

Charles-street  Paving  Wharf,  corner  Charles  and  Cam- 
bridge streets,  containing  34,214  square  feet.  Upon  this 
wharf  are  two  buildings,  one  divided  into  blacksmith's  shop, 
carpenter's  shop,  tool-room,  office,  and  tenement  upstairs  for 
wharfinger;  the  other,  a  stable  and  shed. 

Fort-Hill  Wharf,  placed  in  charge  of  the  Paving  Depart- 
ment, May  18,  1874,  to  be  used  for  the  landing  and  storage 
of  paving-blocks  and  gravel,  until  such  time  as  said  wharf 
shall  be  wanted  for  the  extension  of  Oliver  street. 

Lot  on  Chelsea,  Marion,  and  Paris  streets,  East  Boston, 
containing  43,550  square  feet. 

A  Water  Lot,  on  Conder  street,  70  feet  on  said  street, 
running  to  Commissioners'  line,  about  800  feet. 

Ledge  Lot,  on  Washington  street,  corner  of  Codman  ave- 
nue, containing  134, 671  square  feet.  Upon  this  lot  are  sheds 
and  an  engine-house.    • 

Highland-street  Stable  Lot.  Upon  this  lot  is  a  large  brick 
stable,  erected  in  1873-74,  and  occupied  by  the  Health  and 
Paving  Departments.  Also,  a  brick  building,  used  as  a 
blacksmith's  shop,  and  a  shed  for  the  storage  of  tools,  etc. 

Ljedge  Lot,  on  Myrtle  street  and  Bird  place,  containing 
81,068  square  feet.  Upon  this  lot  are  a  blacksmith's  shop 
and  large  shed.  This  lot  was  purchased  by  the  town  of  Dor- 
chester, of  Stephen  Baker,  in  1867. 

Ledge  Lot,  on  Codman  street,  containing  299,000  square 
feet,  purchased  by  the  Paving  Department,  of  Hutchinson 
Brothers,  in  1870.  Upon  this  lot  is  a  large  shed  containing 
a  steam-engine  and  stone-crusher.  Also,  a  stable  and  tool- 
house. 

Upon  the  almshouse  lot  on  Hancock  street,  Dorchester, 
there  are  one  large  stable,  one  small  stable,  two  sheds,  and  a 
tool-house,  occupied  by  the  Paving  Department. 

Downer  avenue  Lot,  containing  35,300  square  feet,  pur- 
chased by  the  Paving  Department,  in  1871,  of  Nathan  and 
Henry  N.  Sawyer,    for  the   protection  of  the  almshouse  lot. 

Gravel  Lot,  corner  of  Forest  Hills  avenue  and  Norfolk 
street,  containing  47,798  square  feet,  purchased  by  the  town 
of  Dorchester,  of  Benjamin  Clapp,  in  1860. 
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Gravel  Lot,  in  town  of  Milton,  on  Brush  Hill  road,  con- 
taining 64.523  square  feet,  purchased  by  town  of  Dorchester. 

Lot  on  Child  street,  Ward  23,  containing  14,457  square 
feet,  set  apart  for  the  Paving  Department,  in  1875,  upon 
which  was  erected  a  stable,  with  sheds,  at  a  cost  of 
$4,995.08. 

Gravel  Lot,  on  Morton  street,  Ward  23,  containing  about 
one-third  of  an  acre,  purchased  by  town  of  West  Roxbury, 
of  Michael  Cook,  in  1870. 

Ledge  and  Gravel  Lot,  rear  of  Union  street,  Ward  25, 
containing  about  37,000  square  feet,  purchased  by  town  of 
Brighton. 

Gravel  and  stones  on  lot  on  Market  street,  Ward  25,  pur- 
chased by  town  of  Brighton,  of  George  Sparhawk. 

On  Rockland  street.  Ward  25,  adjacent  to  engine-house,  a 
brick  building,  shed,  and  tool-house. 

Ledge  Lot  on  Chestnut  Hill  avenue,  Brighton,  containing 
about  13  acres,  upon  which  an  engine-house  has  been  erected. 

On  Medford  street,  Charlestown,  a  lot  of  land  containing 
about  8,000  square  feet,  upon  which  are  a  stable,  tool-house, 
sheds,  etc. 

In  South  Boston,  corner  of  H  and  Ninth  streets,  a  lot  of 
land,  containing  about  12,000  square  feet,  upon  which  have 
been  erected  a  stable,  carriage-house,  shed,  tool-house,  and 
office. 

At  the  corner  of  Boylston  and  Hereford  streets,  a  yard 
with  shed,  tool-house,  and  office. 

Gravel  Bank  in  Wxatertown,  on  land  of  John  E.  Cassidy. 

Gravel  Bank,  Tenean  street,  Dorchester. 
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Tools,  Horses,  Carts,  etc. 
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Tools,  Horses,  Carts,  etc.  —  Continued. 


Harnesses,  Cart 

Harnesses,  "Wagon  and  Buggy.  . 

Ham esses,  Chain 

Hose,  Street  and  Grub 

Horses 

Jiggers    

Jack  Screws 

Lanterns 

Ladders 

Pickaxes,  Gravel 

Pickaxes,  Ice 

Pinch  Bars 

Pungs 

Ploughs,  Gutter 

Ploughs,  Snow 

Picks,  Grub 

Pails,  Water 

Rakes,  Iron 

Road-Scrapers 

Robes,  Sleigh,  and  Buggy    .   .   . 

Rammers,  Iron 

Rammers,  Wooden 

Rakes,  Wooden 

Robes,  Buffalo 

Shovels,  Gravel 

Shovels,  Snow 

Shovels,  Long-Handle 

Steam-liollers 

Street-Rollers,  Stone 

Street-Rollers,  Iron 

Screens,  Gravel 

Snow  Levellers 

Sleighs 

Sleds    
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Tools,  Horses,  Carts,  etc.  —  Concluded. 
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Tools  for  Stone-Cutters,  Sets  .   .   . 
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Snow. 

The  care  of  the  public  ways,  in  charge  of  this  department, 
has  become  more  onerous  from  year  to  year.  This  is  in  con- 
sequence of  the  increased  facilities  for  travel  afforded  by  the 
extensions  of  the  various  horse-railroads,  and  the  more  fre- 
quent running  of  trains  on  the  steam-roads,  so  that  our 
streets  are  now  daily  crowded  with  people  from  the  suburbs. 
They  are,  to  a  large  extent,  residents  and  tax-payers  of  Bos- 
ton, and  they  demand  that  the  streets  shall  be  kept  in  good 
condition.  Their  demands,  we  trust,  have  been  fairly  met, 
so  far  as  this  department  is  concerned,  except  during  the 
winter,  and  immediately  following  a  fall  of  snow,  when, 
in  consequence  of  the  ploughing  of  snow  from  the  horse-car 
tracks,  for  the  purpose  of  allowing  cars  to  be  run,  to  carry 
people  to  their  places  of  business,  they  find  upon  their  ar- 
rival the  streets  almost  impassable. 

This  condition  of  affairs  may  last  for  several  days,  indeed 
for  weeks,  under  the  present  method.  Why?  Let  us  see. 
Immediately  upon  the  beginning  of  a  fall  of  snow  the  horse- 
railroad  companies  begin  running  snow-ploughs,  in  order  to 
keep  their  tracks  open  ;  and,  in  case  of  a  fall  of  snow  of  six 
inches,  the  entire  amount  (or  twelve  inches)  is  thrown  upon 
the  sides  of  the  roadway.  The  removal  of  this  snow,  from 
curb  to  curb,  devolves,  by  law,  upon  the  railroad  companies. 
There  are,  then,  within  the  limits  of  the  old  city  proper 
many  miles  of  streets  in  this  condition  ;  for  it  must  be  borne 
in  mind  that  snow-ploughs  can  proceed  at  the  rate  of  four 
or  five  miles  per  hour;  while  the  removal  of  this  snow, 
thrown  upon  the  sides,  is  the  labor  of  several  days  and 
nights.  Most  of  our  business-streets  are  now  occupied  by 
tracks,  and  their  condition  is  liable  to  be  as  represented. 
Let  us  suppose  six  inches  of  snow  already  on  the  street  in 
the  form  of  hard,  compact  snow  or  ice.  Now,  let  another  fall 
of  snow  come  —  what  follows  ?  Eighteen  inches  of  snow  upon 
the  sides  !  Another  point :  —  The  railroad  companies  use 
horses,  smooth-shod  —  why  ?  Because  they  could  not  employ 
blacksmiths  enough  to  keep  them  sharp.  They  put  salt  and 
sand  in  large  quantities  upon  the  tracks,  and  this,  in  violation 
of  the  regulations  of  the  Board  of  Aldermen.  Why?  Be- 
cause they  cannot  otherwise  keep  their  track  in  condition  for 
smooth-shod  horses.     What  is  the  result?     The  streets  are 
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piled  up  with  snow,  salt  and  sand  resembling  dirty  meal. 
Now  follow  this  still  further.  Let  a  fall  of  warm  rain  come 
upon  this  —  what  then?  The  snow  is  immediately  trans- 
formed into  slosh,  and  the  streets  are  ankle-deep.  Then  be- 
gins the  trouble.  Notices  by  telephone,  by  special  mes- 
senger, from  every  quarter,  are  immediately  sent  to  the 
office  of  the  Street  Department,  that  catch-basins  are  stopped, 
gutters  not  opened,  and  crossings  not  cleaned  —  trouble  all 
around,  and  it  must  be  remedied  instantly  ! 

Now,  this  is  the  critical  time  ;  and,  if  the  snow  between  the 
curb  and  railroad  tracks  has  been  removed,  it  will  be  easy  to 
open  the  gutters  and  let  the  water  now  off  through  the  catch- 
basins.       But  suppose   the    snow    has    not   been    removed? 
Then  the  gutters  could   not  have   been    kept  open  with  the 
snow  piled  up  on  the  sides  ;  neither  can  they  be  kept  open 
while  this  slosh  is  filling  them  as  fast  as  they  are  opened.  Every 
effort  is  made  by  this  department  to  open  them.     Suddenly 
a  pond  of  water  is  seen  at  some  prominent  corner  —  what  is 
the  trouble?     Catch-basin   stopped!    no  water  can  run  off. 
What  is  the  cause?     Whose   business  to   remedy  it?     How 
long  a  time  will  be  required  to  open  it?     To  answer  these 
questions.    In  the  first  place,  the  sewer  may  be  full  of  water, 
and  unable  to  take  any  more.    Secondly,  the   basin  may  be 
stopped   up   by  accumulations  of  mud  and  sand,  or  frozen. 
Thirdly,  the  connection  with   the  sewer  may  be  stopped  up. 
Now  for  the  remedy.     The  work  of  the   Street  Department 
ends  with  opening  the   street  inlet  to  the  basin  ;  the  Health 
Department  keeps  the   basin   clean  ;  the  Sewer  Department 
looks  after  the  sewer  connections  ;  and  it  may  take  from  one 
to  three  hours  to  get  the  obstructions  removed,  and  the  water 
running  from  the  street.     Now,  let   us  have  a   cold  wave. 
What  is  the  consequence?     Every  gutter,  every  catch-basin 
is  frozen  up  solid,  the  streets  are  a  sheet  of  ice  to  be  picked 
up  and  removed.     The  attempted  removal  of  snow  from  the 
crossings  is  not  followed  with  good  results  ;  for,  by  making 
the  snow  at  the  crossing  lower  than  elsewhere,  the  crossing, 
which  is  laid  a  little  above  the  street,  becomes  a  depression, 
and  a  channel  for  water  only.     The  duty   of  removing  the 
snow  from  crossings,  such  as  can  be  shovelled  or  swept,  be- 
longs to,  or  has  been  assumed   by,  the  Health  Department. 
Such  is,  in   brief,  a  part  of  the  duty   of  this  department  in 
winter.     What  is  the  remedy?     The  streets  can  only  be  kept 
in  good  order  when  covered  with  snow,  by  stopping  the  snow- 
ploughs  of  the  horse-railroad.     Is   it  advisable  to  do  this? 
Is  it  not  better  to  submit  to  some  inconvenience  for  the  sake 
of  the  accommodation  afforded?     At  all  events,  the  question 
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is,  simply,  shall  we  allow  cars  to  be  run,  and  salt  to  be  put 
on  the  streets,  with  the  inevitable  results  of  sloshy  streets  ; 
or  shall  we  stop  them  from  running — thereby  causing  much 
greater  inconvenience  to  the  public  —  and  remove  the  snow 
at  our  own  expense  ? 

john  w.  Mcdonald, 

Superintendent  of  Streets. 
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